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foreword 


n n rrtnr ocQ Winn nf the Central Water Commission brougin out a 
Sed h? M« mX ^Oiects ,n 

ssr sns at me end of vu plan ,1990> in ,bB 

beginning of VIII Plan (1992) and at the end of VIII Plan (1997). 

p OS k S? pro * ects at the end of lx Plan ’ 

IS 

it possible to bring out the present publication. 

Present compilation of the information has been carried out as per .he information supplied by the state agencies 
and field organizations of CWC. 

, hope this publication will be found to be a valuable and comprehensive source material for database Paining 
L E and Medium Irrigation sub-sector for the Ninth Plan Period. 



(AshooCumar Ganju) 
Member (WP&P) 
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INTRODUCTION 


After completion of the Ninth Five Year Plan period in March. 2002, updating of the previous edition of Major 
and Medium Irrigation in India-1997' which covered upto March. 1997 has become necessary. Accordingly, the 
present edition has been brought out in order to reflect the position at the end of IX Plan. 

The modifications/revisions have been carried out in consultation with the Monitoring Directorates of Central 
Water Commission on the basis of information made available by the State Irrigation Depaitments and the 
Report of the Working Groups set up by the Planning Commission for Major and Medium Irrigation. The 
present report now includes updated financial and physical status of the completed and ongoing projects upto 
the end of IX Plan as well as proposed new projects of the X Plan. 

The contents of the present report have been almost in the line with the previous edition. The Part-1 includes 13 
statements of statewise abstracts indicating physical and financial achievements, planwise projects taken up and 
completed, physical and financial progress in respect of Major. Medium and ERM Projects under Major and 
Medium Irrigation Sector of the country, Land Use Statistics etc. 

The Part-11 includes the statements of statewise details showing Major. Medium and ERM Projects separately 
under sub-heads of pre-plan projects, plan period projects completed upto March. 2002, ongoing projects of X 
Plan, and new projects of X Plan. 

Statewise summary sheets have been added for each state containing figures at a glance in respect of total 
umber of projects taken up/compteted. potential created and utilized, expenditure incurred on ongoing projects, 
etc. up to end of IX Plan. 

Co-operation of the State Governments and the Union Territory Administrations are sought in verification of the 
respective data brought out in the publication and indicate modifications, if any. required to be effected and also 
to furnish information on the blanks left in the compilation so that these can be incorporated suitably in the next 
edition. 







PART -1 
ABSTRACTS 





1,STATE WISE STATUS OF DIFFERENT CATEGORIES OF PROJECTS AND BENEFITS AT THE END OF NINTH PLAN 


(Pot In Th- Ha.) 


SL. 

HQ. 

NAME OF STATF/UNiON 
TERRITORY 

PROJECTS COMPLETED IN PRE-FLAN PERIOD 

PROJECTS COMPLETED IN PLAN PERIOD UPTO END OF NINTH FLAN 


MAJOR 

MEDIUM 

MAJOR 

MEDIUM 

ERM 

NUMBER 

PC 

NUMBER 

FC 

NUMBER 

PC 

NUMBER 

PC 

NUMBER 

PC 

1 

Z 

3 

4 

s 

6 

7 

ft 

9 

to 

11 

12 

1 

An cl lira Pradesh 

11 

577 

45 

88 

5 

832 

69 

246 

0 

0 

2 

Arunachal Pradesh 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3 

Assam 

0 

0 

0 

0 

2 

47 

8 

55 

1 

3 

4 

Bihar 

2 

395 , 

2 

8 

14 

1551 

17 

106 

2 

177 

5 

Chhattisgarh 

4 

225 

4 

10 

3 

139 

22 

126 

2 

79 

6 

Goa 

0 

0 

0 

0 

0 

0 

1 

4 

0 

0 

7 

Gujarat 

2 

21 

0 

0 

17 

1135 

114 

305 

12 

34 J 

3 

Haryana 

1 

436 

0 

0 

5 

824 

0 

0 

12 

660 

9 

Himachal Pradesh 

0 

0 

0 

0 

0 

0 

4 

13 

0 

0 

10 

Jammu & Kashmir 

1 

46 

6 

16 

1 

40 

10 

22 

4 

27 

11 

Jharkhand 

0 

0 

0 

0 

1 

19 

35 

181 

1 

2 

; t2 

Karnataka 

4 

178 

8 

29 

4 

527 

30 

84 

0 

0 

13 

Kerala 

0 

0 

0 

0 

10 

225 

7 

52 

i 

3 

14 

Madhya Pradesh 

2 

76 

10 

48 

9 

771 

91 

272 

1 

4 

15 

Maharashtra 

5 

156 

16 

97 

16 

552 

171 

518 

1 

2 

! 16 

Manipur 

0 

0 

0 

0 

1 

38 

4 

20 

0 

0 

17 

Meghalya 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

18 

Mizoram 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

19 

Nagaland 

0 

0 

0 

0 

0 

D 

0 

0 

0 

0 

20 

Orissa 

3 

170 

3 

18 

6 

386 

37 

232 

8 

396 

21 

Punjab 

3 

1251 

0 

0 

5 

772 

2 

3 

8 

761 

22 

Rajasthan 

1 

191 

42 

129 

5 

1145 

55 

222 

7 

20 

23 

Sikkim 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

24 

Tamilnadu 

17 

1097 

7 

32 

5 

266 

39 

114 

11 

40 

25 

Tri pu ra 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

26 

Uttarakhand 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

27 

Uttar Pradesh 

15 

2553 

0 

0 

42 

3945 

40 

302 

20 

348 

28 

West Bengal 

3 

138 

0 

0 

3 

1168 

17 

54 

0 

0 


TOTAL 

74 

7510 

143 

475 

154 

14382 

773 

2931 

91 

2556 


Index; PC= Potential Created (ConttL-.) 









































































































I.STATEWiSE STATUS OF DIFFERENT CATEGORIES OF PROJECTS AND BENEFITS AT THE END OF NINTH PLAN 


(For in Th. Ha ) 


SL. 

wo. 

NAME OF STATOUNKJN 
TERRITORY 

PROJECTS SPILLED OVER TO TENTH PLAN 

NO OF NEW PROJECTS OF TENTH PLAN 

TOTAL 

BENEFITS UPTO 
END OF tX PLAN 



MAJOR 

MEDIUM 

ERM 

MAJOR 

MEDIUM 

ERM 

PC 



NUMBER 

PC 

NUMBER 

PC 

NUMBER 

PC 

1 

2 

13 

14 

15 

16 

IT 

18 

19 

20 

21 

22 

1 

Andhra Pradesh 

13 

1326 

12 

44 

11 

47 

23 

19 

0 

3160 

2 

Aruriachal Pradesh 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3 

Assam 

5 

83 

4 

16 

1 

1 

0 

0 

1 

205 

4 

Bihar 

10 

93 

8 

13 

4 

843 

0 

2 

1 

3186 

5 

Chhattisgarh 

4 

493 

7 

7 

0 

0 

1 

4 

3 

1079 

6 

Goa 

i 

8 

0 

0 

1 

0 

0 

2 

0 

12 

7 

Gujarat 

3 

131 

18 

13 

12 

19 

0 

4 

0 

1658 

3 

Haryana 

5 

234 

0 

0 

4 

27 

5 

3 

4 

2181 

9 

Himachal Pradesh 

1 

0 

2 

0 

0 

0 

0 

1 

0 

14 

■ 10 

Jammu & Kashmir 

0 

0 

12 

14 

11 

32 

0 

1 

0 

197 

11 

Jharkhand 

7 

4 

20 

11 

0 

0 

1 

0 

0 

217 

12 

Karnataka 

16 

936 

18 

28 

5 

in 

0 

16 

0 

1893 

13 

Kerala 

4 

76 

4 

0 

2 

0 

0 

1 

2 

356 

14 

Madhya Pradesh 

16 

302 

5 

2 

4 

0 

4 

4’ 

2 

1475 

15 

Maharashtra 

56 

1255 

98 

110 

8 

23 

9 

21 

0 

2713 

16 

Manipur 

2 

4 

1 

0 

4 

0 

0 

0 

0 

62 

17 

Mcghalya 

0 

0 

1 

0 

0 

0 

0 

0 

0 

0 

16 

Mizoram 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

19 

Nagaland 

0 

0 

0 

0 

0 

0 

0 

1 

0 

0 

20 

Orissa 

9 

221 

15 

57 

14 

9 

1 

5 

11 

1489 

21 

Punjab 

1 

3 

1 

0 

6 

88 

1 

0 

6 

2878 

22 

Rajasthan 

3 

714 

4 

12 

3 

31 

3 

11 

0 

2464 

23 

Sikkim 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

24 

Tamilnadu 

0 

0 

2 

0 

3 

9 

0 

0 

1 

1558 

25 

Tripura 

0 

0 

3 

5 

0 

0 

0 

0 

0 

5 

26 

Uttarakhand 

2 

21 

0 

0 

0 

0 

0 

0 

0 

21 

27 

Uttar Pradesh 

3 

730 

0 

0 

5 

29 

6 

0 

11 

7907 

26 

West Bengal 

1 

119 

9 

7 

6 

0 

0 

0 

0 

1486 

TOTAL 

167 

6754 

244 

339 

104 

1269 

54 

95 

42 

36216 


Index; PC= Potential Created 
































































AJOR IRRIGATE ROJECTS TAKEN UP AND COMPLETED IN VARIOUS PLANS 




St TJd. 

NAtCC Or 5TATCi'UHH3M 

territory 

1 FLAN|1»1-ttL 

ii Q 

.Art (1356-611 

III PLAN 11661-66} 

AWNlJAI. PL AN 

[1 9-66-03 J 

\Y PLAN {1969.74] 

V PLAN (1974-78 \ 

ANNUAL PLAN 

(WS-SD) 

T 

G 

B 

T 

C 

a 

T 

c 

B 

T 

c 

5 

T 

C 

B 

T 

C 

B 

-f- 

C 

a 

< 

z 

J 

A 

] 

t 

7 

B 

1 

IQ 

11 

12 


it 

IS 

ie 

IT 

« 


w 

It 

H 


1 

Andhra Pradesh 

5 

1 

4 

1 

1 

4 

1 

1 

4 



4 

2 

1 

5 

2 

1 

6 



6 

2 

Arunachat Pradesh 



0 



0 



0 



0 



0 



0 



0 

3 

Assam 



0 



0 

2 


2 



2 



2 

3 

1 

4 


1 

3 

4 

Bihar 

5 

1 

4 

4. 

6 

2 

5 

1 

6 

1 


7 


1 

6 

6 

1 

11 



11 

S 

Chhattlsgarh 



0 



0 



0 

1 


1 

3 


4 

1 


5 

1 


6 

6 

Goa 



0 



O’ 1 



0 



0 

1 


1 



1 



1 

7 

Gujarat 

2 


2 

7 


9 

1 

2 

6 


4 

4 

3 


7 

2 


9 

2 


11 

0 

Haryana 



0 

1 


1 

1 

1 

1 



1 

3 

1 

3 

4 


7 



7 

9 

Himachal Pradesh 



0 



0 



0 



0 



0 



0 



0 

ID 

Jammu & Kashmir 



0 



0 



0 



0 



0 

1 


1 



1 

11 

Jharkhand 



0 



0 

1 


1 



1 


1 

0 

£ 


5 



5 

12 

Karnataka 

4 


4 

2 


6 

2 


8 

1 


9 

1 


10 

3 

1 

12 



12 

13 

Kerala 

3 


3 

1 

3 

1 

6 


7 



7 



7 

2 


9 



9 

14 

Madhya Pradesh 

2 


2 

2 


4 



4 



4 

4 

1 

7 

6 


13 

2 


15 

15 

Maharashtra 

A 


4 

7 

1 

10 

5 


15 

2 


17 

3 

4 

16 

11 


27 

4 


31 

16 

Manipur 



0 



0 



0 



0 

1 


t 



1 

1 


2 

17 

Meghalya 



D 



0 



0 



0 



0 



0 



0 

15 

Mizoram 



0 



0 



0 



0 



0 



0 



0 

19 

Nagaland 



0 



0 



0 



0 



0 



0 



0 

20 

Orissa 

1 


1 

2 

1 

2 



2 



2 

4 


6 

2 

1 

7 

1 


8 

21 

Punjab 

3 


3 


2 

1 

1 

1 

1 



1 


1 

0 

1 


1 



1 

22 

Rajasthan 

1 


1 

1 


2 

1 


3 



3 

1 


4 

2 


6 



6 

23 

Sikkim 



0 



0 



0 



0 



0 



0 



0 

24 

Tamil nadu 

3 

1 

2 


2 

0 

2 


2 



2 


1 

1 



1 



1 

25 

Tripura 



0 



0 



0 



0 



0 



0 



0 

26 

Utta ra nchal 



0 



0 



0 



0 



0 

2 


2 



2 

27 

Uttar Pradesh 

9 

2 

7 

4 

4 

7 

3 

5 

5 

6 

1 

10 

7 

5 

12 

16 

1 

27 


1 

26 

26 

West Bengal 

2 


2 

1 


3 



3 



3 



3 

1 


4 



4 

TOTAL 

44 

5 

39 

33 

20 

52 

31 

11 

72 

11 

5 

78 

33 

16 

95 

70 

6 

159 

11 

2 

168 


Indt*:- T^Tafcen Up' C*Comp1et<d; B^Balarice spilling over m the ntul plan fCatiid...} 
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2, MAJOR IRRIGATION PROJECTS TAKEN UP AND COMPLETED IN VARIOUS PLANS 


1 


S| MO 

MAMtOT SfAIEArtillON 

Vl PLAN (1M04S1 

VII PLAN [V3S5 30} 

ANNUAL PLAN MtM-Wt 

VIII PLAN (19*2-971 

IK PLAN 11G37-2G&2] 


TOTAL 



T ' 

c 

B ' 

r - 

0- 

—G~ 

T 

c 

B 

T 

c 

□ 

T 



T 

c 

Q 

i 

i 

n 

15 

16 

ST 

±5 

2 4 

sit 

n 

32 

ii 

u 

35 

M 

JT 

34 

4i 

it 

dt 

1 

Andhra Pradesh 

6 


12 



12 



12 



12 

1 


13 

IS 

5 

13 

2 

Arunachal Pradesh 



0 



0 



0 



0 



0 

0 

0 

0 

3 

Assam 

1 


4 



4 



4 



4 

1 


5 

7 

2 

5 

4 

Bihar 


4 

7 

2 


9 



9 



9 

1 


10 

24 

14 

10 

5 

Chhattlsgarh 


1 

5 



5 



5 



5 

1 

2 

4 

7 

3 

4 

6 

Goa 



1 



1 



1 



1 



1 

1 

0 

1 

7 

Gujarat 

2 

4 

9 



9 



9 



9 

1 

7 

3 

20 

17 

3 

3 

Haryana 


2 

5 



5 


1 

4 



4 

1 


5 

10 

5 

5 

9 

Himachal Pradesh 



0 



€ 



0 

1 


1 



1 

1 

0 

1 

10 

Jammu & Kashmir 



1 



1 



1 



1 


1 

0 

1 

1 

0 

11 

Jharkhand 



5 

2 


7 



7 



7 



7 

B 

1 

7 

12 

Karnataka 

0 


12 

1 

1 

12 



12 

2 


14 

4 

2 

16 

20 

4 

16 

13 

Kerala 

1 


10 



10 



10 

1 

5 

6 


2 

4 

14 

10 

4 

14 

Madhya Pradesh 

G 

2 

19 



19 


1 

IS 

3 

2 

19 


3 

16 

25 

9 

16 

15 

Maharashtra 

H 

7 

38 


4 

34 



34 

10 


44 

12 


56 

72 

16 

56 

16 

Manipur 

1 


3 


1 

2 



2 



2 



2 

3 

1 

2 

17 

Meghalya 



0 



0 



0 



0 



0 

0 

0 

0 

13 

Mizoram 



0 



0 



0 



0 



0 

C 

0 

0 

19 

Nagaland 



0 



0 



0 



0 



0 

0 

0 

0 

20 

Orissa 


1 

7 

1 

1 

7 


2 

5 

1 


6 

3 


9 

15 

6 

9 

21 

Punjab 



1 



1 



1 



1 

1 

1 

1 

6 

5 

1 

22 

Rajasthan 



6 

1 


7 

1 

1 

7 


1 

G 


3 

3 

8 

5 

3 

23 

Sikkim 



0 



0 



0 



0 



Q 

0 

0 

0 

24 

Tamil nadu 


1 

0 



0 



0 



0 



0 

5 

5 

0 

25 

Tripura 



0 



0 



0 



a 



0 

0 

0 

0 

26 

Uttaranchal 



2 



2 



2 



2 



2 

2 

0 

2 

27 

Uttar Pradesh 


6 

20 

4 

7 

17 

1 

2 

16 


1 

IS 


7 

8 

50 

42 

0 

28 

West Bengal 


1 

3 



3 



3 



3 


2 

1 

4 

3 

1 

TOTAL 

31 

29 

170 

11 

14 

167 

2 

7 

162 

18 

9 

171 

2G 

30 

167 

321 

1S4 

167 


[nd«t> T=Tal<efi Up; C-Completed; B "B ala rice sp'llirtg lo Ihe neat plan 
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: .MEDIUM IRRIGATION PROJECTS TAKEN UP AND COMPLETED IN VARIOUS PLANS 


5L- 

NAlUfc OF STATETUNION 

1 FLAN C 

11 plan [TWC4U 

111 PLAN! IS 61*«5l 

ANNIJA! 

i FI AH 

IV PLAN (1?69- 74| 

V PLAN (1374-/8) 

ANNUAL PLAN (197fl-8Q| 

HO- 

T£RR|TQRV 

r 

c 

9 

T 

G 

a 

t 

C 

B 

1 

c 

* 

1 

£ 

B 

T 

c 

B 

t 

G 

H 

i 

3 

l 

4 

5 

B 

r 

ft 

i 

is 

11 

u 

11 

u 

tl 

1C 

fl 

Ffl 

l? 

2* 

71 

M 

?n 

1 

Andhra Pradesh 

28 

3 

25 

11 

21 

15 

9 

6 

18 

1 

4 

15 

2 

3 

14 

21 

7 

23 



28 

2 

Arunachal Pradesh 



0 



0 






0 



o 1 



0 



0 

3 

Assam 



0 



0 



0 

1 


1 

1 


2 

4 

1 

5 

4 

1 

8 

4 

Bihar 

7 


7 


7 

0 

1 


1 

2 


3 

1 

1 

3 

7 1 


10 

3 

2 

11 

5 

Chhattisgarh 

2 


2 

3 

1 

4 


4 

0 



0 

3 


3 

11 

2 

12 

3 


15 

6 

Goa 



0 



0 



0 



0 



0 

1 


1 



t 

7 

Gujarat 

29 

12 

17 

14 

6 

25 

2 

IS 

11 

1 

5 

7 

3 

2 

13 

33 

8 

33 

7 

3 

42 

8 

Haryana 



0 



0 



0 



0 



0 



0 



0 

9 

Himachal Pradesh 



0 



0 



0 



0 



0 

2 


2 



2 

10 

Jammu & Kashmir 

1 


1 


1 

0 

1 


1 



1 

5 


6 

7 

2 

11 

2 


13 

11 

Jharkhand 

2 


2 

3 

3 

2 

5 


7 

1 


8 

4 

6 

6 

20 

1 

25 

1 


26 

12 

Karnataka 

7 


7 

8 

2 

13 

2 

1 

14 


4 

10 

6 

5 

11 

14 

3 

22 

2 

1 

23 

13 

Kerala 

4 


4 

2 


6 

1 

3 

4 


1 

3 


3 

0 

2 


2 



2 

14 

Madhya Pradesh 

17 

2 

15 

16 

7 

24 

1 

7 

18 

1 

2 

17 

3 

11 

9 

33 

6 

36 

14 


50 

15 

Maharashtra 

15 


15 

20 

5 

30 

11 

11 

30 

14 

20 

24 

19 

22 

21 

92 

13 

100 

8 

5 

103 

16 

Manipur 



0 



0 



0 



0 



0 

4 


4 



4 

17 

Moghalya 



0 



0 



0 



0 



0 



0 



0 

18 

Mizoram 



0 



0 



0 



a 



0 



0 



0 

19 

Nagaland 



0 



0 



0 



0 



0 



0 



0 

20 

Orissa 



0 

7 


7 

1 


8 

1 


9 

8 


17 

13 

10 

20 

B 


28 

21 

Punjab 



0 



0 



0 



0 



0 



0 



0 

22 

Rajasthan 

33 

to 

23 

10 

19 

14 


5 

9 

1 

2 

8 

1 

4 

5 

7 

2 

10 

1 

4 

7 

23 

Stkkim 



0 



0 



D 



0 



0 



0 



0 

24 

Tamilnadu 

5 


5 

2 

7 

0 

2 

1 

1 

2 


3 

10 

2 

11 

8 

14 

5 

2 

2 

5 

25 

Tripura 



G 



0 



0 



G 



0 

1 


1 



1 

26 

Uttaranchal 



0 



a 



0 



0 



0 



0 



0 

27 

Uttar Pradesh 

11 

6 

5 

6 

5 

6 

5 

7 

4 

2 

4 

2 

3 

2 

3 

7 

1 

9 



9 

28 

( West Bengal 

4 

1 

3 


1 

2 

3 


5 


1 

4 


t 

3 

13 


16 



16 


TOTAL 

165 

34 

131 

102 

85 

148 

44 

61 

131 

27 

43 

115 

74 

62 

127 

300 

70 

357 

55 

13 

394 


Index:- T=Taken Up; C=Comp[eted; Balance spilling war to the next plan (Contd .J 
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1 


3. MEDIUM IRRIGATIOI- PROJECTS TAKEN UP AND COMPLETED IN VARIOUS PLANS 


SL 

NO. 

HA WE Of STATED NIOH 

VI PLAtffl MO-851 

VU Pl.AM [1965-90] 

ANNUAL PLAN i’iyyQ-92) 

VW PLAN (19 92-9 r) 

IK PLAN (19*7-2M2) 

TOTAL 

TERRIt Otf'V' 

T 

e 

s 

r 

c 

H 

T l 

c 

p 

1 

c 

e 

T 

Q 1 

□ 

T 

c 

a 

i 

j 

14 

n 

£6 

3T ‘ 

as 

n 

jo 

11 

32 

Si 

14 

15 

M 

17 

is 

45 

4S 

41 

1 

Andhra Pradesh 

2 


30 

5 

1G 

19 



19 



19 

2 

9 

12 

81 

69 

12 

2 

Arunachal Pradesh 



0 



0 



0 



0 



G 

0 

0 

0 

3 

Assam 

1 

1 

8 


1 

7 



7 

1 

4 

4 



4 

12 

8 

4 

4 

Blliar 

2 

1 

12 

1 

5 

3 



8 



s 

1 

1 

8 

25 

17 

8 

5 

ChhatMsgarh 

4 

4 

IS 


2 

13 


1 

12 


3 

9 

3 

5 

7 

29 

22 

7 ; 

6 

Goa 



1 


1 

0 



0 



0 



0 

1 

1 

0 

7 

Gujarat 

16 

13 

45 

2 

22 

25 



25 

9 

21 

13 

11 

6 

13 

132 

114 

18 

8 

Haryana 



0 



0 



0 



0 



0 

0 

0 

0 

9 

Himachal Pradesh 

1 

2 

1 

1 


2 



2 



2 

2 

2 

2 

6 

4 

2 

10 

Jammu & Kashmir 



13 

1 

4 

10 



10 


3 

7 

5 


12 

22 

10 

12 

11 

Jharkhand 

5 

19 

12 

12 

5 

19 



19 

2 


21 


1 

20 

55 

35 

20 

12 

Karnataka 

1 

8 

16 


3 

13 


1 

12 

3 


15 

5 ! 

2 

18 

48 

30 

18 

13 

Kerala 



2 



2 



2 

2 


4 



4 

11 

7 

4 

14 

Madhya Pradesh 

9 

32 

27 

1 

2 

26 


4 

22 

1 

1 

22 


17 

S 

j 96 

91 

5 

15 

Maharashtra 

23 

44 

82 

2 

32 

52 



52 

44 

It 

35 

21 

S 

98 

269 

171 

98 

16 

Manipur 



4 


3 

1 



1 

1 


2 


1 

1 

5 

4 

1 

17 

Mcghalya 



0 



0 



0 

1 


1 



1 

1 

0 

1 ; 

18 

Mizoram 



6 



0 



0 



0 



0 

0 

0 

D 

19 

Nagaland 



0 



0 



0 



0 



G 

0 

0 

0 

20 

Orissa 

4 

6 

26 

2 

12 

16 


6 

10 

3 

1 

12 

S 

2 

15 

52 

37 

15 

21 

Punjab 

2 


2 

1 

2 

1 



1 



1 



1 

3 

2 

1 

22 

Rajasthan 

4 


11 


4 

7 



7 

2 

3 

6 


2 

4 

59 

55 

4 

23 

Sikkim 



0 



0 



0 



0 



0 

0 

0 

0 

24 

Tamilnadu 

8 

4 

9 


3 

1 



1 

2 

1 

2 



2 

41 

39 

2 

25 

Tripura 

2 


3 



3 



3 



3 



3 

3 

0 

3 

26 

Uttaranchal 



0 



0 



0 



0 



0 

0 

0 

0 

27 

Uttar Pradesh 

5 

4 

10 

1 

9 

2 



2 



2 


2 

0 

40 

40 

0 

28 

West Bengal 



16 

6 

5 

17 



17 



17 


8 

9 

26 

17 

9 


total 

89 

138 

! 345 

35 

136 

244 

0 

12 

232 

71 

48 

255 

55 

66 

244 

1017 

773 

244 


index:- T=Taken Up; C-Compl&iad; B=Batanee spilling ower lathe next plan 
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ERM IRRIGATION 


OJECT5 TAKEN UP AND COMPLETED IN VARIOUS PLANS 





Etidcx:- T-Takon Up; ^Completed, B=Balance spilling ove? to ihe next plan 
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fContd,,,) 































































































4 ERM IRRIGATION EJECTS TAKEN UP AND COMPLETED IN VARIOUS PLANS 


SL 

1 

ur slm £*>11 Oh 

U1 FL_A« 11480 851 

Zll PLAN | tsn-Vl} 

JkNNUAl PLAN lima 

Vlfl PL.AN 1 

lit I'LAN (IfftMMZt 

total 



. 




t 

B, 

r 

L 

JL 

r 

G 

u 

! i 

0 

r 

* 

t 

■ j 

t 

1* 

ii 

Jt 

jr 

4* 


» 

VI 

if 


« 

11 

J* | P 

* 

41 

4* 

*r 

1 

Andhra Pradesh 



3 



3 



3 

2 


5 

6 


11 

11 

0 

11 

2 

Arunachal Prad^ 



0 



0 



0 



0 



0 

0 

0 

0 

3 

Assam 



0 



0 



0 

1 

1 

0 

1 


1 

2 

1 

1 

4 

Bihar 



0 

1 


1 



1 

2 


3 

1 


4 

6 

2 

4 

5 

Chhattisgarh 



0 



0 



0 



0 



0 

2 

2 

0 

6 

Goa 



0 



0 



0 



0 

1 


1 

1 

0 

1 

7 

Gujarat 

8 


8 

4 


12 



12 

1 

5 

8 

10 

6 

12 

24 

12 

12 

8 

Haryana 

7 


8 

3 

6 

5 



5 

5 

3 

7 


3 

4 

16 

12 

4 

9 

Himachal Prades 



0 



0 



0 



0 



0 

0 

0 

0 

10 

Jammu £k Kashm 



0 

6 


6 



6 



G 

5 


11 

15 

4 

11 

11 

Jhiirk hand 



0 

1 

1 

0 



0 



0 



0 

1 

1 

0 

12 

Karnataka 



3 



3 



3 

1 


4 

1 


5 

5 

0 

5 

13 

Kerala 



0 



0 



0 

1 


1 

Z 

1 

2 

3 

1 

2 

14 

Madhya Pradesh 



0 

4 


4 



4 



4 



4 

5 

1 

4 

15 

Maharashtra 

5 


7 


1 

6 



6 



6 

2 


8 

9 

1 

8 

16 

Manipur 



0 



0 



0 

4 


4 



4 

4 

0 

4 

17 

Meghalya 



0 



0 



0 



0 



0 

0 

0 

0 

18 

Mizoram 



0 



0 



0 



0 



0 

0 

0 

0 

19 

Nagaland 



a 



0 



0 



0 



0 

0 

0 

0 

20 

Orissa 

1 

2 

3 

2 

3 

2 


2 

0 

2 


2 

13 

1 

14 

22 

8 

14 

21 

Punjab 

3 


5 

2 


7 


1 

6 

4 

5 

5 

2 

1 

6 

14 

0 

6 

22 

Rajasthan 

5 


5 



5 


1 

4 

1 


5 

1 

3 

3 

10 

7 

3 

23 

Sikkim 



0 



0 



0 



0 



0 

0 

0 

Q 1 

24 

Tamilnadu 

4 

1 

5 

1 

3 

3 



3 

1 

3 

1 

2 


3 

14 

11 

3 

25 

Tripura 



0 



0 



0 



0 



0 

0 

0 

0 

26 

Uttaranchal 



0 



0 



0 



0 



0 

0 

0 

0 

27 

Uttar Pradesh 

2 

1 

14 

1 

1 

14 


4 

10 

1 

5 

6 

1 

2 

5 

25 

20 

5 

23 

West Bengal 

2 


2 

1 


3 



3 

3 


6 



6 

6 

0 

6 


TOTAL 

37 

4 

63 

26 

15 

74 

0 

8 

66 

29 

22 

73 

48 

17 

104 

195 

91 

104 


Index:* T a Taken Up; C=Cotnpleled: B= B a (ante spitting over to Hie neat p]an 
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5 ONGOING MAJOR, MEDIUM AND ERM PROJECTS OF X PLAN- BREAK-UP ACCORDING TO THE PLAN IN WHICH THEY WERE TAKEN UP 


5L- 

NO- 

1 

NAME OF STATE/ UNION 
TERRITORY 

1 PLAN U&I1-56) 

II PLAN {1956^1} 

III PLAN {ISC 1-66) 

ANNUAL PLAN (1966-*9) 

IV PLAN {1969-74} 

V PLAN {1974-78} 

ANNUAL PLAN {197B-BQ} 

MAJOR 

uiroiuM 

ERM 

MAJOR 

MEDIUM 

ERM 

MAJOR 

MCOIUM 

C-fi M 

MAJOR 

MEDIUM 

ERM 

MAJOR 

MEDIUM 

ERM 

MAJOR 

MEDIUM 

ERM 

MAJOR 

MEDJUM 

FRfa 

l 


4 

S 

6 

7 

0 

9 

ID 

1! 

1? 

13 

14 

IS 

IB 

17 

IS 

IS 

m 

71 

22 

23 

1 

Andhra Pradesh 




1 



1 

2 





2 


2 

2 

6 

1 




t 

Arunachal Pradesh 






















3 

Assam 
















3 




3 


4 

Bihar 







1 









6 

3 



1 


5 

Clihuihsyarh 













2 




2 


1 



6 

Goa 













1 









7 

Gujarat 






















3 

Haryana 







1 






1 



2 






9 

Htmachai Pradesh 






















10 

Jammu & Kashmir 














3 



1 



2 


11 

Jharkhand 
















5 

3 





12 

Karnataka 




2 



2 



1 



1 

2 

1 

3 

6 

1 


1 

1 

13 

Kerala 







1 









1 

2 





14 

Madhya Pradesh 













2 



5 




1 


15 

Maharashtra 




1 



1 



2 



2 



9 

17 

2 

4 

1 


is 

Manipur 



















1 



17 

Motjhaiya 






















10 

Mizoram 






















n 

Nagaland 






















20 

21 

22 

Orissa 













2 



1 



1 

4 


Punjab 






















Rajasthan 













1 



1 

1 





23 

51 kkim 






















24 

Tamilnadti 






















25 

Tripura 

















1 





26 

Uttaranchal 
















2 






27 

Uttar Pradesh 
















5 


2 




23 

West Bengal 
















1 

5 






TOTAL 

0 

0 

0 

4 

0 

Q 

3 

2 

0 

3 

0 

0 

14 

5 

3 

46 

47 

6 

7 

13 

1 


ICoiitd. J 
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5. ONGOING MAJOR. MEDIUM AND ERM PRO FS OF X PLAN- BREAK-UP ACCORDING TO THE PLAN IN WHICH THEY WERE TAKEN UP 


SL. 

NAME OF STATED UNION 

VI PLAN (1980-65) 

VII PLAN (1985-90] 

ANNUAL PLAN (1990-92) 

VIII PLAN (1992-97) 

IX PLAN {1fl9 7-20Q2] 

TOTAL 

NO. 

TERRITORY 

MAJOR 

MEDIUM 

cum 

MAJOR 

MEDIUM 

ERN 

MAJOR 

MLGIUM 

tRM 

MAJOR 

MEDIUM 

£HM 

major 

MEDIUM 

ERM 

MAJOR 

MEDIUM 

ERM 

TOTAL 

1 

2 

2* 

;s 

26 

27 

2* 

29 

30 

31 

12 

H 

M 

35 

JO 

ST 

3ft 

JD 

40 

41 

Kl 

1 

Andhra Pradesh 

6 




2 







2 

1 

2 

6 

13 

12 

11 

36 

2 

Ar urachal Pradesh 
















0 

0 

□ 

0 

3 

Assam 

1 

1 











1 


1 

5 

4 

1 

10 

4 

Bihar 


2 


2 

1 

1 






2 

1 

1 

1 

..MO-'. 

0 

4 

22-' 

5 

Chhattisgarh 


2 











1 

3 


4 •’ 

7 

o 

11 

5 

Goa 















1 

1 

G 

1 

2 

r 

Gujarat 

2 

1 

1 


1 

1 





5 


1 

11 

It) 

3 

'18 

12 

33 

8 

Haryana 






2 






2 

1 




0 . 

4 

9 

9 

Himachal Pradesh 










1 




2 


^ : 

2 

0 , 

3 

10 

Jammu & Kashmir 





1 

6 








5 

5 

0 

12 

11 

23 

11 

Jharkhand 


3 


2 

12 






2 





7 

20 1 

0 

n 

12 

Karnataka 


1 


1 






2 

3 

1 

4 

5 

1 

10;: 

■ 18 

:-5 

■39 

13- 

Kerala 

1 









1 

2 




2 

4 

. ;: 4 

■ 2 

10' 

14 

Madhya Pradesh 

6 

4 




4 




3 






16- 

-■6 v 

• :4 ■ 

25 

15 

Maharashtra 

14 

16 

4 


2 





10 

41 


12 

21 

2 

■5C. 

B8 

6 

162 

16 

Manipur 

1 










1 

4 




2 * 

;-r-: 

4 

7 

17 

Meghalya 











1 





0 : 


0 

1 

13 

Mizoram 

















:'.0 ;■■■ 

n 

0 

-— 

o' 

19 

™—-- - 

Nagaland 
















T.oJ 

G 

0 

; o : ;■ 

20 

Orissa 


4 


1 






1 

2 

2 

3 

5 

12 


15 : 

•12 

36: 

21 

Punjab 



1 


1 

1 






2 

1 


2 

1 

vSM 

- 

6 

.» 

n 

Rajasthan 


1 

1 

1 







2 

1 



1 

3 V 

, 4 

-—i — 

3 

10 

23 

Sikkim 
















0 

>0 ■ 

■ .0 

0 

24 

Tamil nadu 











2 

1 



2 

>0 .. 

2 

j!'-r>4 ■' 

• •'J.lyr-'-'f : 

■ s': 

25 

Tripura 


2 














0 

-5 

•••- r,v 

—-: C - 


TM* 

26 

Uttaranchal 


















0 

■z 

27 

Uttar Pradesh 



1 

2 



1 





1 



1 




13 

2E 

West Bengal 



2 


4 

1 






3 





■■ 


161 

; r 

TOTAL 

31 

37 

10 

9 

24 

16 

1 

0 

0 

18 

61 

21 

26 

55 

47 


' .• 'i 




10 



































































































































































































6. ONGOING IviAJOR IRRIGATION PROJECTS - FINANCIAL AND PHYSICAL PROGRESS AT THE END OF NINTH PLAN 


SL 

NO. 

NAME OF STATEJLJNtON 
TERRITORY 

NUMfrEft OF 
PROJECTS 

CGSTS(HS CHORES) 

BENEFFTSCTHOUSAND HECTARES) 

ESTIMATED COSTS 

EXPENDITURE uptq 

MARCH ZOO 2 

BALANCE 

ULTIMATE 
POTENTIAL OF 

ONGOING PROJECTS 

potential 
CREATED UPTO 

MARCH 2002 

GALAWCF TO BE 
CREATED 

1 

2 

! 

4 

5 

6 

7 

B 

3 

1 

Andhra Pradesh 

13 

15016 

7550 

7458 

1919 

1326 

593 

2 

Arunachal Pradesh 

D 



0 



0 

3 

Assam 

5 

1717 

374 

1 343 

150 

83 

67 

4 

Bihar 

10 

5231 

1885 

3346 

887 

93 

7 EM 

5 

Chhattisgarh 

4 

2600 

1246 

1362 

735 

493 

242 

6 

Goa 

1 

967 

464 

503 

35 

8 

27 

7 

Gujarat 

3 

29157 

12669 

16488 

1827 

131 

1696 

8 

Haryana 

5 

1025 

725 

300 

335 

234 

101 

9 

Himachal Pradesh 

1 

276,36 

63 

215 

25 

0.455 

24 

ID 

Jammu & Kashmir 

0 



0 



0 

11 

Jharkhand 

7 

6143 

1986 

4157 

390 

4 

386 

12 

Karnataka 

16 

21524 

10244 

11380 

1754 

936 

818 

13 

Kerala 

4 

1B9E 

1184 

714 

169 

76 

93 

14 

Madhya Pradesh 

16 

14463 

5833 

8630 

1709 

392 

1407 

15 

Maharashtra 

56 

40605 

12952 

27653 

3257 

1255 

2002 

16 

Manipur 

2 

791 

350 

441 

48 

4 

44 

17 

Meghalya 

0 



0 



0 

18 

Mizoram 

0 



0 



0 

19 

Nagaland 

0 



0 



0 

20 

Orissa 

9 

9537 

2991 

6545 

1068 

221 

846 

21 

Punjab 

1 

2070 

649 

1429 

130 

3 

127 

22 

Rajasthan 

3 

6525 

3344 

3181 

1204 

714 

490 

23 

Sikkim 

0 



0 



0 

24 

Tamil nadu 

0 



0 



0 

25 

Tripura 

0 



0 



0 

2G 

Uttaranchal 

2 

2374 

251 

2123 

101 

21 

30 

27 

Uttar Pradesh 

8 

9243 

4114 

5129 

2330 

730 

1600 

28 

West Bengal 

1 

2663 

937 

1726 

641 

119 

522 


TOTAL 

167 

173943 

69819 

104124 

18713 

6754 

11960 


11 










































































7. ONGOING MEDIUM IRRIGATION PROJECTS - FINANCIAL AND PHYSICAL PROGRESS AT THE END OF NINTH PLAN 





COSTS {RS. CRORESI 

BENEFITS {THOUSAND HECTARES) 

5L 

NO 

NAME OF STATEDNION 
TERRITORY 

NUMBER OF 
pro jeers 

ESTIMATE COSTS 

EXPENDITURE upto 

MARCH iiGCi2 

BALANCE 

ULTIMATE 
POTENTIAL OF 
ONGOING PROJECTS 

POTENTIAL 
CREATED UPTO 1 
MARCH 2002 

balance to be 

CREATED 

t 

2 

3 

4 

5 

6 

7 

B 

9 

1 

Andhra Pradesh 

12 

722 

369 

353 

74 

44 

30 

2 

Arunacha! Pradesh 

0 



O 



0 

3 

Assam 

4 

118 

104 

14 

23 

16 

7 

4 

Bihar 

S 

420 

192 

228 

53 

13 

40 

5 

Chhattisgarh 

7 

222 

43 

179 

45 

7 

38 

5 

Goa 

0 



G 



0 

7 

Gujarat 

IB 

338 

537 

301 

82 

13 

69 

6 

Haryana 

G 



0 



0 

9 

Himachal Pradesh 

2 

130 

5.4 

124 

8.39 

0.145 

8.245 

To 

Jammu & Kashmir 

12 

364 

104 

260 

54 

14 

40 

ii 

Jharkhand 

20 

1161 

403 

758 

94 

11 

B3 

12 

Karnataka 

ie 

1661 

036 

675 

93 

28 

65 

13 

Kerala 

4 

927 

207 

720 

40 

0 

40 

14 

Madhya Pradesh 

5 

, 219 

52 

167 

49 

2 

47 

15 

Maharashtra 

98 

8513 

3217 

5596 

545 

110 

435 

1G 

Manipur 

1 

98 

20 

78 

3 

0 

8 

17 

Mcgholya 

1 

132 

16 

116 

5 

0 

5 

~\i 

Mizoram 

0 



0 



0 

19 

Nagaland 

0 



0 



n 

20 

Orissa 

15 

1244 

719 

525 

130 

57 

73 

21 

Punjab 

1 

as 

22 

67 

0 

0 

0 

22 

Rajasthan 

4 

367 

271 

96 

31 

12 

19 

23 

Sikkim 

0 



0 



0 

24 

Tamil nadu 

2 

104 

44 

60 

7 

0 

7 

25 

Tripura 

3 

22B 

126 

102 

27 

5 

22 

26 

Uttaranchal 

0 



0 



0 

27 

Uttar Pradesh 

G 



0 



0 

28 

West Bengal 

9 

70 

47 

23 

1.1 

7 

7 


TOTAL 

244 

17927 

7484 

10443 

1356 

339 

1017 
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0. ONGOING ERM IRRIGATION PROJECTS - FINANCIAL AND PHYSICAL PROGRESS AT THE END OF NINTH PLAN 


5L.N 

o, 

NAME Of JsTAVEJ'UNJON 
TERRITORY 


COSTS (RS. CRQRES) 

BENEFITS (THOUSAND HECTARES) 

NUMB-lift O'! 5 " 

PROJECTS 

ESTIMATED COST-5 

EXPENDITURE UPTO 1 

MARCH iatiz 

BALANCE 

ULTIMATE 
POTENTIAL OF 
ONGOING PROJECTS 

POTENTIAL 
CREATED UPTO 
MARCH ZDfl l 

BALANCE TO0E 
CREATED 

1 

i 

3 

4 

5 

6 

7 

8 


1 

Andhra Pradesh 

11 

3579 

633 

2937 

90’ 

47 

43 

2 

Arunachal Pradesh 

a 



0 



0 

3 

Assam 

i 

60 

1 

59 

11 

1 

10 

4 

Bihar 

4 

990 

306 

684 

941 

843 

95 

5 

Chhaltisgarh 

0 



0 



0 

0 

Goa 

i 

5 

2 

3 

a 

0 

0 

7 

Gujarat 

12 

4234 

1026 

3203 

99 

19 

00 

6 

Haryana 

4 

1946 

1394 

552 

252 

27 

225 

9 

Himachal Pradesh 

0 



0 



0 

HI 

Jammu & Kashmir 

11 

284 

95 

159 

49 

32 

17 

11 

Jharkhand 

0 



0 



0 

12 

Karnataka 

5 

1884 

1154 

730 

206 

111 

95 

13 

Kerala 

2 

120 

18 

102 

14 

0 

14 

14 

Madhya Pradesh 

4 

96.00 

28 

70 

7 

0 

7 

15 

Maharashtra 

8 

4B1 

185 

296 

29 

23 

6 

16 

Manipur 

4 

17 

0 

17 

17 

0 

17 

17 

Moghalya 

0 



0 



0 

Ifl 

Mizoram 

0 



0 



0 

19 

Nagaland 

0 



0 



0 

20 

Orissa 

14 

536 

403 

133 

10 

9 

2 

21 

Punjab 

6 

911 

513 

398 

237 

88 

149 

22 

Rajasthan 

3 

1398 

230 

1168 

129 

31 

98 

23 

Sikkim 

0 



0 



0 

24 

Tamil nadu 

3 

1609 

867 

742 

9 

9 

0 

25 

Tripura 

0 



0 



0 

26 

Uttaranchal 

0 



0 



0 

27 

Uttar Pradesh 

5 

1472 

951 

521 

112 

29 

83 

28 

West Bengal 

6 

670 

M 

644 

97 

a 

97 


TOTAL 

104 

20285 

7832 

12453 

2309 

1269 

1041 


13 
















































































9 , IRRIGATION PROJECTS TAKEN UP AND COMPLETED DURING PLAN PERIOD UPTO END OF IX PLAN AND NEW PROJECTS OF X PLAN 


SL 

wo. 

NAME OF 
STAmUNION 

MAJOR PROJECTS 

MEDIUM PROJECTS 

ERM PROJECTS 

TOTAL 

(MAJOR+MEDIUM+ERM) 

NEW PROJECTS OF X PLAN 

7 tKRITORV 

T 

0 

6 

T 

G 

a 

i 

c 

9 

T 

c 

0 


M-aU'jni 


TrJil 

1 

i 

1 

4 

5 

HI 

63 

11 

9 

ID 

11 

12 

13 

n 

is 

li 

11 

lit 

1 

Andhra Pradesh 

18 

5 

13 

31 

69 

12 

11 

0 

11 

no 

74 

36 

23 

19 

0 

42 

2 

Arunachal Pradesh 

0 

0 

0 

0 

Q 

0 

0 

0 

0 

0 

0 

0 




0 

3 

Assam 

7 

2 

5 

12 

8 

4 

2 

1 

1 

21 

11 

10 

0 

0 

1 

1 

4 

Bihar 

24 

14 

10 

25 

17 

8 

6 

2 

4 

55 

33 

22 

0 

2 

1 

3 

5 

Chhattisgarh 

7 

3 

4 

29 

22 

7 

2 

2 

0 

38 

27 

11 

1 

4 

3 

8 

6 

Goa 

1 

0 

1 

t 

1 

0 

1 

0 

1 

3 

1 

2 

0 

2 

0 

2 

7 

Gujarat 

26 

17 

3 

132 

114 

18 

24 

12 

12 

176 ! 

143 

33 

0 

4 

0 

4 

8 

Haryana 

10 

5 

5 

0 

0 

£> 

16 

12 

4 

26 

17 

9 

5 

3 

4 

12 

9 

Himachal Pradesh 

1 

D 

1 

G 

4 

2 

0 

0 

0 

7 

4 

3 

Q 

1 

0 

1 

10 

Jammu &. Kashmir 

1 

1 

0 

22 

10 

12 

15 

4 

11 

38 

15 

23 

0 

1 

0 

1 

11 

Jharkhand 

8 

1 

7 

55 

35 

20 

1 

1 

0 

64 

37 

27 

1 

0 

0 

1 

12 

Karnataka 

20 

4 

16 

48 

30 

18 

5 

0 

5 

73 

34 

39 

0 

16 

0 

16 

13 

Ke rala 

14 

10 

4 

11 

7 

4 

3 

1 

2 

28 

18 

10 

0 

1 

2 

3 

U 

Madhya Pradesh 

25 

9 

16 

96 

91 

5 

5 

1 

4 

126 

101 

25 

4 

4 

2 

10 

15 

Maharashtra 

72 

16 

56 

269 

171 

98 

9 

1 

6 

350 

IBB 

162 

9 

21 

0 

30 

16 

Manipur 

3 

1 

2 

5 

4 

1 

4 

0 

4 

12 

5 

7 

0 

0 

0 

0 

17 

Meg hat ya 

0 

0 

0 

1 

0 

1 

0 

0 

0 

1 

0 

1 




0 

18 

Mizoram 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 




0 

19 

Mag aland 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

□ 

0 

0 

1 

0 

1 

20 

Orissa 

15 

6 

9 

52 

37 

15 

22 

8 

14 

89 

51 

38 

1 

5 

11 

17 

21 

Punjab 

6 

5 

1 

3 

2 

1 

14 

8 

6 

23 

15 

8 

1 

0 

6 

7 

22 

Rajasthan 

8 

5 

3 

59 

55 

4 

10 

7 

3 

77 

67 

10 

3 

11 

0 

14 

23 

Sikkim 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 




0 

24 

Tamil nadu 

5 

5 

0 

41 

39 

2 

14 

11 

3 

60 

55 

5 

0 

0 

1 

1 

25 

Tripura 

0 

0 

0 

3 

0 

3 

0 

0 

0 

3 

0 

3 




0 

26 

Uttaranchal 

2 

0 

2 

0 

0 

0 

0 

0 

0 

2 

0 

2 




0 

27 

Uttar Pradesh 

50 

42 

a 

40 

40 

0 

25 

20 

5 

115 

102 

13 

6 

0 

11 

17 

28 

West Bengal 

4 

3 

i 

26 

17 

9 

e 

0 

6 

36 

20 

16 




0 


TOTAL 

321 

154 

167 

1017 

773 

244 

195 

91 

1D4 

1533 

1018 

515 

54 

95 

42 

191 


INDEX: T: Taken Up C: Completed 0: Balance spilling over Lo Ihe next plan 
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ONGOING INTERSTATE PROJECTS OF X PLAN 


No. 

Name of Project 

Category 

1 

North Kocl Res. Scheme 

Major 

2 

Tilaiya Diversion Scheme 

Major 

3 

Tillari 

Major 

4 

Sardar Sarovar 

Major 

5 

Mahi Bajaj Sagar 

Major 

6 

SYL Project 

Major 

7 

Gurgaon Canal 

Major 

8 

Shahnahar 

Major 

9 

Batanc Reservoir Project 

Medium 

10 

Bansagar 

Major 

11 

Bawanthadi 

Major 

12 

Dudhganga 

Major 

13 

Lcndi 

Major 

14 

Subernrekha 

Major 

15 

Rajghat 

Major 

16 

Urrnil 

Major 


States/Union Territories involved 

Bihar, Jharkhand, Orissa, West Bengal 
Bihar, Jharkhand 
Maharashtra, Goa 

Gujarat, Madhya Pradesh, Maharashtra, Rajasthan 

Gujarat, Rajasthan 

Haryana, Punjab 

Haryana, Rajasthan 

Himachal Pradesh, Punjab 

Bihar. Jharkhand 

Biliar, Madhya Pradesh, Uttar Pradesh 
Madhya Pradesh, Maharashtra 
Karnataka, Maharashtra 
Andhra Pradesh, Maharashtra 
Jharkhand, Orissa, West Bengal 
Uttar Pradesh, Madhya Pradesh 
Madhya Pradesh, i ar Pradesh 
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11. Statewise Ultimate irrigation Potential 




Thousand Hectares 




Ultimate Irrigation Potential 

SI. 

No. 

Name of Slates & UTs 

Major & 
Medium 
Irrigation 
Sector 

Minor 

Irrigation 

Sector 

Tolal 

1 

2 

3 

4 

5 

1 

Andhra Pradesh 

5000 00 

6260,00 

11260.00 

2 

Arunachal Pradesh 

Q.QO 

16B GO 

168.00 

3 

Assam 

970.00 

1900.00 

2B70.O0 

4 

Bihar 

5223.50 

5663.50 

10B87.00 

5 

Chattisgarh 

1146 93 

571.00 

1717.93 

6 

Goa 

62.00 

54,00 

116.00 

7 

Gujarat 

3000.00 

3103,00 

6103,00 

8 

Haryana 

3000.00 

1512.00 

4512.00 

9 

Himachal Pradesh 

50,00 

303.00 

353.00 

10 

Jarkhand 

1276 50 

1103.50 

2460.00 

11 

Jammu & Kashmir 

250,00 

1108.00 

1358,00 

12 

Karnataka 

250000 

3474.00 

5974,00 

13 

Kerala 

1000.00 

1679.00 

2679.00 

14 

Madhya Pradesh 

4853.07 

11361.00 

16214.07 

15 

Maharashtra 

4100,00 

4852.00 

8952.00 

16 

Manipur 

135.00 

469.00 

604.00 

17 

Meghalaya 

20 00 

148.00 

168.00 

18 

Mizoram 

0.00 

70.00 

70 00 

19 

Nagaland 

10.00 

7500 

as.oo 

20 

Orissa 

3600.00 

5203 00 

8803 00 

21 

Punjab 

3000.00 

2967.00 

5967,00 

22 

Rajasthan 

2750.00 

2378.00 

5128,00 

23 

Sikkim 

20.00 

50.00 

70.00 

24 

Tamil Nadu 

1500.00 

4032.00 

5532.00 

25 

Tripura 

10000 

iei no 

201.00 

26 

Uttar Pradesh 

12154.00 

17461 00 

29635.00 

27 

Ultra nc hat 

346.00 

51B00 

864.00 

28 

West Bengal 

2300.0D 

461600 

6918.00 


UTs 

98.00 

46.00 

144,00 


Total 

58465.00 

81428.00 

139893.00 
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12. MAJOR AND MEDIUM IRRIGATION - PLANWISE PHYSICAL AND FINANCIAL PROGRESS 


P!an 

Potential created 

Potential Utilised 

Expenditure on Major 
and Medium Irrigation 
Sector During 
(Rs.Crore) 

During 

Cumulative 

During 

Cumulative 

Upto 1951 
(Pre-Plan! 

9.7 

9.7 

9.7 

9.7 


1 Plan 

f1951*19561 

2,5 

12.2 

1,23 

10.98 

376.Z 

II Plan 
(1356-13611 

2,13 

14.33 

2,07 

13.05 

360 

HE Plan 

(1961-19661 

2.24 

16.57 

2,12 

15.17 

576 

Annual Plans 
(1966-19691 

1.53 

18.1 

1.58 

16.75 

429.8 

IV Plan 

[1969-19741 

2.6 

20.7 

1.64 

18.39 

1242.3 

V Plan 

(1974-1978) 

4.02 

24.72 

2,7 

21.16 

2516,2 

Annual Plans 

(1978-19801 

1.09 

26,61 

1.43 

22,64 

2078.6 

VI Plan 

(1980-1935) 

1.09 

27.7 

0.93 

23,57 

7368.8 

VII Plan 

(1985-1990) 

2.22 

29.92 

1.9 

25.47 

11107,3 

Annual Plans 

(1990-1992) 

0.82 

30.74 

0.85 

26-31 

5459,2 

VIII Plan 
(1992-1997) 

2.21 

32.95 

2.13 

28.44 

21071.9 

EX PEan 

(1997*2002) 

4,1 

37.05 

2.57 

31.01 

492B9 

X Plan (2002- 
20071* 

5.3 

42,35 

3.41 

34.42 

71213 


* Tentative 


Source: Report of ths Working Group on Water Resources for XI Five Year Plan 
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LAND USE STATISTICS (2001-02) 


(AREA in THOUSAND HECTARE £| 


SI No 

STATED UNION TERRITORY 

GEOGRAPHICAL 

AREA 

cultu rable area 
ICA] 

% OF CA TO GA 
ICOLHI/COUJJ] 

NET AREA 
SOWN 
|NAS) 

TOTAL 
CROPPED 
AREA ITCAJ 

CROPPING 

INTENSITY 

[COL|7|(COM&)1 

NET 

IRRIGATED 

AREA INIAJ 

GRQ 5-5 
IRRIGATED 
akeacgiai 

IRRIGATION 

INTENSITY 

[COL(ioycaL|S|] 

[ 11 

t21 " 

[3] 

m 

El 

m 

JD 

la 

iSl 

E£1 

im- 

1 

Andhra Pradesh 

27507 

15016 

57.50 

10410 

12756 

122.5 

423G 

5549 

130.93 

2 

Amnaciul Pradesh 

8374 

314 

3,75 

164 

248 

150.9 

42 

43 

102.28 

3 

Assam 

7E44 

3224 

41 10 

2774 

3984 

143 6 

172 

215 

125.00 

4 

Bihar 

9416 

6642 

70.54 

5664 

7897 

139.4 

3462 

4539 

131,11 

5 

Chtiatiisgarti 

13519 

6612 

41,51 

4600 

5595 

116.fi 

1151 

1227 

106.60 

6 

Goa 

370 

197 

53.24 

141 

168 

119,1 

23 

38 

165.22 

7 

Gujarat 

19602 

12357 

63.04 

9622 

10714 

111.6 

2994 

3572 

119.31 

& 

Haryana 

4421 

3776 

85.41 

3566 

8318 

177.2 

2938 

6311 

180 77 

3 

Himachal Pradesh 

5567 

801 

14,39 

550 

956 

173.9 

102 

181 

177.45 

10 

Jammu * Kashmir 

22224 

1050 

4,72 

748 

1106 

147.8 

310 

449 

144 64 

11 

Jharkhand 

7972 

4184 

52,40 

1769 

208a 

118 

164 

223 

135,98 

12 

Karnataka 

19179 

12910 

67.31 

10031 

11670 

116.3 

2565 

3089 

120 43 

13 

Kerala 

380G 

2382 

61,30 

2191 

2992 

136 6 

377 

432 

114.59 

14 

Madhya Pradesh 

30625 

1733G 

56,24 

14859 

19044 

12S.2 

4735 

4899 

103.46 

IS 

Maharashtra 

30771 

21196 

68.88 

17619 

22381 

127 

2975 

3892 

130 82 

16 

Manipur 

2233 

223 

3.99 

216 

216 

100 

40 

40 

100.00 

17 

Meghalya 

2243 

1053 

46.95 

230 

278 

120.6 

59 

76 

126.81 

16 

Mitts ram 

210B 

314 

14.90 

91 

91 

100 

16 

17 

106.25 

14 

Nagaland 

1658 

678 

40.B9 

333 

378 

113 5 

65 

80 

123 08 

2d 

Orissa 

15671 

7473 

47,99 

5845 

8799 

150.5 

1334 

2546 

190.85 

21 

Punjab 

5036 

4290 

95,19 

4254 

7941 

186,7 

4056 

7667 

109.03 

22 

Rajasthan 

34224 

25649 

74.94 

16765 

20793 

124.1 

5420 

6744 

124.43 

i \i 

Sikkim 

710 

156 

21.83 

113 

124 

109,8 

9 

16 

177.78 

i 24 

Tamllnadu 

13006 

8265 

63.55 

6172 

6226 

120.4 

2801 

3412 

121.81 

25 

Tnpura 

1049 

310 

29.55 

280 

340 

121.5 

48 

51 

127,50 

26 

Uttaranchal 

5348 

1516 

28,35 

770 

1221 

157.3 

346 

539 

155.78 

27 

Ullar Pradesh 

24093 

19334 

80.25 

16012 

25447 

151.4 

12828 

18220 

142.03 

28 

West Bengal 

8875 

5933 

66.85 

5522 

9779 

177,1 

2960 

4926 

165,30 

29 

Andaman and Nicobar Islands 

B25 

24 

2,91 

17 

43 

254 




30 

Chandigarh 

11 

2 

18.18 

2 

3 

170.9 

1 

2 

200.00 

31 

Darira and Nagar haveli 

49 

24 

48 99 

23 

30 

131.6 

8 

8 

100.00 

32 

Daman and Diu 

11 

2 

18.IB 

2 

3 

155 




33 

Delhi 

148 

58 

39,19 

29 

52 

179.1 

28,90& 

39,403 

136 30 

34 

Lakshadweep 

3 

3 

100.00 

3 

3 

100.4 

0.776 

0,778 

100.00 

36 

Pondicherry 

48 

33 

68.75 

24 

39 

162.9 

20.872 

33.633 

161 14 


Total 

326726 

183136 

55.71 

141417 

109748 

4915,5 

56301-557 

70076 812 

138.68 


(Coined ] 


SfHircoLond Use Statistics! 2000-01 TO 2D04tJ& \ published by Hie Directorate of Economics and Statistics, Department uf Agriculture and Co- 
Operation, Win I si ry of Agriculture 


































































































































































LAND USE STATISTICS (2001-02) 




«AftFA THPUSAMn HECTARES] 


SI SSffJ. 

sfate/ union territory 

a i 09 MAS ro CA 
tCOL($>/fOt 1*]J 

ttOE NIA TO 

WAS 

fCQLi9|/COU6J| 

% OF MIA TO CA 
[GOL|3|iCOLH|1 

% Of GtA TO TCA 

source wise break up of net jrrioateq area 

lcoMinj/COLf7jj 

CAWAlS 

TANKS 

TUBE WELLS 

OTHER 

WELLS 

OTHERS 

m 

W) 

pz] 

E 

n 4 J 

V*l 

,1161 

[171 

19 

IS 

20 

i 

Andhra Pradesh 

65,62 

40.71 

26.80 

43,50 

1562 

563 

1116 

812 

180 

2 

Arunachal Pradesh 

52.23 

25.61 

13.38 

1734 





42 

3 

Assam 

86.04 

6.20 

5.33 

5.40 

151 


2 


20 

4 

emar 

85,28 

61.12 

52.12 

57.48 

965 

112 

223B 

14 

133 

5 

Chhattisgarh 

05,53 

23.98 

20.51 

21.93 

835 

55 

139 

39 

B4 

6 

Goa 

71.57 

16 31 

ii.se 

22,62 

4 



19 


7 

Gujarat 

77.87 

31.12 

24.23 

33.28 

382 

13 

990 

1592 

9 

a 

Haryana 

64,44 

82.39 

77,81 

84.08 

1421 

1 

1502 

0 

14 

9 

Himachal Pradesh 

68.86 

18,55 

12,73 

18.93 

4 

0 

10 

3 

85 

10 

Jammu & Kashmir 

7124 

41.44 

29.52 

40.60 

2M 

3 

1 

1 

21 

11 

Jharkhand 

42.23 

9.27 

3.92 

10.68 

17 

27 

11 

64 

45 

12 

Karnataka 

77.70 

25 57 

19.87 

26,47 

903 

243 

574 

480 

364 

11 

Kerala 

91.68 

17.21 

15.83 

14.44 

100 

50 

30 

86 

111 

14 

Madhya Pradesh 

85.71 

31.87 

27.31 

25.72 

aai 

93 

1020 

2019 

722 

IS 

Maharashtra 

83.12 

16.83 

14.04 

17.J9 

1053 



1923 


IS 

Manipur 

36,86 

18.52 

17.94 

18.52 





40 

17 

Mcyhalya 

21.84 

25.65 

5.60 

27.34 

59 





IB 

Mizoram 

28 98 

17.58 

5.10 

la.ea 

16 





19 

Nagaland 

49,12 

19.52 

9 59 

21.16 





65 

20 

Orissa 

78 21 

22.B2 

17 B5 

28.94 

905 

103 

75 

63 

109 

21 

pynjah 

99 16 

95.35 

94.55 

96.55 

969 


3084 


3 

22 

Rajasthan 

65.36 

32.33 

21.13 

32.43 

1452 

105 

1163 

2653 

47 

23 

Sikkim 

72,90 

7 96 

5.81 

12.90 





9 

24 

Tamilnodu 

52.58 

54.1$ 

33.69 

54 80 

8D1 

537 

237 

1211 

14 

25 

Tripura 

00 32 

14.29 

12.90 

15.00 

13 

2 


2 

24 

26 

Uttaranchal 

51,19 

44.59 

22.62 

44.14 

93 

1 

103 

19 

40 

27 

Uttar Pradesh 

86.96 

76.30 

66.35 

71. GO 

Z719 

84 

9158 

746 

121 

28 

West Bengal 

93.07 

53 97 

50.23 

50,37 

701 

313 

1664 

52 

250 

38 

Andaman and Nicobar Islands 

70,83 

o.oo 

0 00 

0.00 






30 

Chandigarh 

100.00 

50,00 

5000 

66.67 



1 



31 

Dadra and Nagar haveli 

95,83 

34.78 

3333 

26.67 

2 


0 

2 

4 

32 

Daman and Diu 

100,00 

0.00 

0,00 

0.00 






33 

Delhi 

50,00 

99.69 

49.84 

75,78 

2 


24 


2 

14 

Lakshadweep 

100.00 

25,87 

25.87 

25,87 




1 


IS 

Pondicherry 

72,73 

86,97 

63.25 

86.24 

8 


13 


0 


Tola! 

77.22 

3981 

30.74 

41,15 

16302 

2309 

23253 

11801 

2639 














































































































































PART - II 

STATEWISE DETAILS OF PROJECTS 





SUMMARY SHEET (Upto End of IX Plan) 


STATE ; ANDHRA PRADESH 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS ; 5000 Th.Ha, 


A PROJECTS TAKEN UP/COMPLETED 



Taken Up 

Completed 

Ongoing 


Pre-Plan 

Plan 

Pre-Plan 

Plan 

Pre-Plan Plan 

Major 

11 

13 

11 

5 

13 

Medium 

45 

81 

45 

69 

12 

ERM 

0 

11 

0 

0 

11 

Total 

56 

110 

56 

74 

36 


POTENTIAL CREATED (Th,Ha + ) 

Completed 

Projects 

Ongoing 

Major 

1408.68 

1325.76 

Medium 

333.89 

43,60 

ERM 


47.23 

Total 

1742*57 

1416.53 


C 


ESTtMATE/EXPENDITURE (Rsxrores) 
(Ongoing Projects) 


Major 

Medium 

ERM 

Total 


LEG 

15016,02 

722.16 

3570 

19308.18 


Expenditure Upto end of March 2002 
7558.04 
369.35 
632.64 
8560.03 
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PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR PROJECTS 


Andhra Pradesh 


1 RsCrJ Area Th.ha.) 


MJCfFF) 


$L. 

NO. 

NAME OF PROJECT 

BASIN/ 

RIVER 

DISTRICTfS > 
BENEFITTED 

TYPE 

CCA 

YEAR OF 
COMPLETION 

COST 

POTENTIAL 

UTILISATION 
UPTO 2001-02 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

1 

Kurnool Cuddapah Canal 

Krishna / 

Cuddapah 

Diversion 

44.29 

1882 

7.55 



36,59 th.ha.now being included 

2. 

Godavari Delta 

Tungahhadra 

Godavari 

E&W Godavari 

Diversion 

415.8 

1852 

2.2 

415.3 

415.8 

under K c canal mj-c 

Old anicut was replaced by 


* 









SACB during 197045B Mow 











present ayacut included PIS also 

3* 

Pertnar Delta 

Pennar 

Nellore 

Diversion 


1894 

7.07 

S7.72 

57.72 

Now S7.T2 th.ha. ayacut is 











served by Somalia Project. 

4, 

DiVI-cum-Krishna East Bank 

Krishna 

Krishna 

Diversion 


1898 




42,43 ttl,ha Ayacut now being 


Canal 









covered under Krishna barrage 

5. 

Krishna Delta 

Krishna 

Krishna 

Diversion 

475.65 

1855 

2.28 



407.13 th.ha Ayacut now 
renovated by Krishna barrage. 

6. 

Snkakulam Minor River 

East Flowing 

Srikakulam 

Diversion 


1900 

0.03 



25 32 th.ha Ayacut now being 
covered under Vamsadhara 

7, 

System 

Kanigiri Reservoir 

Rivers 

Pennar 

Nellore 

storage 


1906 

0.35 



St-l&JI. 

37.24 th.ha. Now being covered 
by Somasila project. 

8. 

Nagavali River System 

ftagavali 

Srikakularn 

Diversion 


1913 

0.2 



11.OS th.ha ayacut now being 
covered under Thotapani 

regulator. 

9, 

Nizam Sagar 

Godavari / 

Nizamabad 

Storage 

111.29 

1930 

4.75 

93.61 

93.61 

ERM done 

10. 

Po lava ram Island System 

Maniira 

Godavari 

West Godavari 

Diversion 


1934 

0.17 



10,52 th.ha ayacut included in 


11. Yelern Canal System 


YcLcru 


East Godavari 


Diversion 


Godavari Delta. 

15.38 th.ha ayacut is under open 


head channels of Minor system. 



Notes » 585.66 th.ha accounted for tinder plan period completed projects. 
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PROJECT, 


JIPLETEO DURING PRE-PLAN PERIOD - MEDIUM PROJECTS 


Cosf tln RvCron^At-ea/ Benefit [ In 'D DOha j __ MD-CtPP] 


' SI." 

I NO 

r y ’ i _-____ 

NAM£ Of PROJECT 

BASING 

RIVER 

DISTRICTS ) 
BENEFIT TED 

TYPE 

CCA 

YEAR. OF 

COM PIET ION 

COST 

POTFWTIAI 

IJTU ISATION 

UPT0 2001-CZ 

REMARKS 

|i 

Z 

’3 

4 

5 

G 

7 

6 

L * 

10 

It 

1 

Shonigaram 

Godavari 

Karimnagar 

Diversion 

3.06 

1867 

0.02 

3.06 

3,06 


2 

Cumbum Tank 

East Flowing Rivers 

Prakasam 

Storage 

2.81 

1898 

N.A, 

2,79 

2.79 


3 

Poiney Anicut 

East Flowing Rivers 

Chittoor 

Diversion 


1897 

N.A, 

0,36 

0.36 

Now Minor 

4 

Mimiyem 

Krishna 

Krishna 

Storage 

6 65 

1902 

0.11 

6.65 

6.65 


5 

Dondiipadu Tank 

Krishna 

Nalgonda 

Storage 


1903 

N.A, 

0,17 

0.17 

New Minor 

6 

Atmakur Tank 

East Flowing Rivers 

Ncllprc 

Storage 


1907 

N.A. 

0.17 

0 17 

Now Minor 

7 

Sagileru System 

Pennar 

Chittoor 

Diversion 


1907 

0.05 

2.14 

2.14 


8 

Sha All Gowraram 

Krishna 

Naigonda 

Diversion 


1908 

N.A. 

0.37 

Q.37 

Now Minor 

9 

Asif Nahar 

Krishna 

Mahboobna 

Diversion 

6.17 

1908 

0.06 

5.06 

5.06 





gar 








10 

Jangameswarapuram Tank 

East Flowing Rivers 


Storage 


1909 

N.A. 

0,12 

0.12 

Now Minor 

11 

UUukur Maraapalil 

Krishna 

Malgonda 

Diversion 

0.59 

1909 

N.A, 

0.54 

0.54 


12 

Anna Sanudram and 

Pennar 

Cuddnpah 

Storage 


1910 

N.A. 

0 33 

0.33 

Now Minor 


Buriapuram Tank 










13 

Hazipuram Tank 

East Flowing Rivers 


Storage 


1911 

N.A, 

0.24 

0.24 

Now Minor 

14 

Markapur Tank 

Easl Flowing Rivers 

Prakasam 

Storage 


1911 

0.01 

0,60 

0.66 

Now Minor 

15 

Pontialur Tank 

East Flowing Tii vers 


Storage 


1911 

N.A. 

0.29 

0.29 

Now Minor 

16 

Vaikumapuram 

Krishna 

Gunhur 

Storage 


1918 

0.09 

0.13 

0.13 

Now Minor 

17 

Bhavanasi Tank 

East Flowing Rivers Prakasam 

Storage 


1919 

N.A. 

0.23 

0,23 

Now Minor 

18 

Laknavaram Lake 

Godavari 

Warangal 

Storage 

3,52 

1919 

0.05 

3.52 

3,52 


19 

N ay a varan i Anicut 

East flowing Rivers 

Srikakiutam 

Diversion 

1919 

N.A. 

0.29 

0.29 

Now Minor 

20 

Remappa Lake 

Godavari/Manair 

Warangal 

Storage 

1.97 

1919 

0,02 

1 97 

1.97 


21 

Siddapui Tank 

Krishna 

Maiihoogna 

Storage 


1919 

N.A. 

0.29 

0.29 

Now Minor 




gar 








22 

Yellanur Tank 

East Flowing Rivers 


Storage 


1919 

N.A. 

0.20 

020 

Now Minor 


23 Mopad Reservoir 

24 Pakhal Lake 


Mannerii 

Krishna 


Prakasam 

Warangal 


Storage 
Storage 7.36 



1921 

19-23 

Sub-total MD 


0,24 5.05 
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1 


SL. 

NO. 

NAME OF PROJECT 

RASIM 

RIVER 

DISTRICT^} 

ejehefitteo 

TYPE l CCA 

YtAR OF 
COMPLETION 

cost 

| POTENTIAL 

UTILISATION 

UPTO20D14JZ 

REMARKS 

3. ' "n 

1 

2 

—- 

4 

5 \ 6 

7 

» 

J ■?■ .. . 

1ft 

25 

Mahboob Nahar 

Godavari 

Medak 

Diversion 

ID24 

0.16 

e.6 

B.fi 

PU&PC 










includes for 










Fathch Nahar 

25 

Duwaleru 

East Flowing Rivers 

Guntur 

Storage 

1926 


0,52 

0.52 

Now minor 

27. 

Fatheti Nahar 

Godavari 

Mcdak 

Diversion 

1927 

0.05 



PU&PC 










included 

28- 

Royanapalli 

Godavari i Pushpal 

Niramabad 

Storage 

1929 

0.03 

0.45 

0,45 

Now minor 

29. 

Wyra 

Krishna / Wyra 

K ham mam 

Storage 

1933 

0.31 

7,04 

7.04 


30 

PondLi Pah ala 

Krishna 

N ,.i 1 gonda 

Storage 

1939 

0,07 

1,37 

1-37 

Now minor 

31. 

Pocharam 

Godavari / Alair 

Nizamabad 

Storage 4.28 

T939 

Q-32 

4.2fl 

4.28 


32. 

Pal air 

East Flowing Rivers 

Prakasam 

Storage 

1941 

0 22 

7.97 

7,97 


33. Thippayapalem 

Krishna 

- 

Storage 

1941 


0.18 

0.18 

Now minor 

34. 

Oindi 

Krishna: f Dindi 

Nalgonda 

Diversion 5,19 

1943 

0.39 

5.19 

5,19 


35. 

Baithapaily 

East Flowing Rivers 

Khammarn 

Storage 

194G 


1.21 

1.21 

Now minor 

36. 

Chandra Sayar 

Krishna 

Mahboobna 

Storage 

1947 

0,07 

0.33 

0,33 

Nyw minor 




gar 







37, Goliapur Large Tank 

East Flowing Rivers 

W^r anyal 

Storage 

1950 


0,12 

0.12 

Now minor 

38. 

Manair 

Godavari / Manair 

Karl run a gar 

Storage 

1950 

1.05 

5,3 

5.3 


39- Arjunapatala 

East Flowing Rivers Karimnagar 

Storage 

1951 


0.14 

0.14 

Now minor 

40. 

. Kallimoggula Vagu 

East Flowing Rivers 

- 

Diversion 

1951 


0,32 

0.32 

Now minor 

41 

. TeEast Godavarialeru 

Cast Flowing Rivers 

Prakasam 

Storage 

1951 


0,11 

0.11 

Now minor 

42. Veerarsghavtini Kota 

East Flowing Rivers 

Prakasam 

Storage 

1951 

0,14 

2,77 

2.77 


43, Chapuud Channel 

East Flowing Rivers 

Kurnool 

Diversion 



4,4 

4,4 


44. Khanapur Channel 

Godavari 

Adilabad 

Diversion 


0,51 

4=58 

4.5@ 


45 

. Yerrurn Tank 

East Flowing Rivers Nellore 

Storage 



OJS 

0.13 

Now minor 






Total MO 

3,73 

88.27 

88.27 

MO 





> ' \ ?=\” s 

total Minor 

0 

9 

9 







WD+Minor 

4 

97 9T 

See Note 





Tptalf( Pre-Plan Projects) 

29 

665 \T'G6S 

zSniifrSSS 


Note ; Some of the above projecrs have been subjected to ERM works resulting in modifintion of CCAi Potential,Subsequently, many of the irrigation 
projects have been transferred under minor sector with total potential of 8,78 th, ha. 
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PROJECTS COMPLETED DURING FLAM PERIOD * MAJOR PROJECTS 


Andhra Pradesh 


Custflfi Rs.Cf orehAreaJ Benefit ( In 'OO Oha ) 


Andhra Pradesh 
MJ - C 


SL. 

HO. 

NAME OF PROJECT 

YEAR OF 

approval 

APPROVED 

COST 

BASIN f 

RIVER 

DISTRICT fSI 
BENEFITTED 

TYPE 

CCA 

STARTED 
tIM PLAN 

COMPLETED 

IN PLAN 

COST 

POTENTIAL 

UTILISATION 
UPTO 2001-02 

REMARKS 

i 

2 

3 

4 

5 

6 

7 

8_ 

9 

10 

11 

12 

13 

14 


2, Krishna Barrage 


1954 


2,37 


Krishna 


Krishna 


Diversion 


529.52 


2.93 


529.39 


529,39 


3. Kurnool Cuctdapah Canal 


Krishna Kurnool 


Diversion 11 G.31 


III 15,6 116,31 116,31 


Kaddam 



Godavari 

Ad da bad 

Tungabhadra Right Bank 

L<?*v Level Canal 
Tungabhadra High Level 
Canal Stage I 

Rajofibanda Diversion 

1969 

23,53 

Krishna / Tungabhadra 

Krishna / Tungabhadra 

Krishna t Tungabhadra 

Kumool.Cuddap 

ah 

Anan1-pLr,Cudda 

P3tl 

Kiimool.M jhboo 
bnagar 


Storage 


1 

IV 

8,36 

27.64 

27,64 

Storage 

6t.t 

i 

IV 

13.51 

60,7 

60,7 ISlAfith Karnataka 

Storage 

45,72 

ii 

IV 

20.12 

45,62 

40.02 IS willi Karnataka. 

Diversion 

35.41 

i 

V 

3.83 

35,41 

27,12 




T S; 

WMm 

831,55 

■■:■■■■ m. 

817.66 
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1 


PROJECTS CQMFLEttD DURING PLAN PERIOD UP IO END OF MINTH PLAN - MEDIUM PROJECTS 


Andhra Pmtlifih 


WO-C 

SL 

NO. 

NAWE OF PROJECT 

YEAR OF 

APPROVAL 

APPROVED 

COST 

BASIN f 

RIVER 

DISTRICT (S) 

BENEFITED 

TYPE 

CCA 

STARTED 

IN PLAN 

COMPLETED 

IN PLAN 

COST 

POTENTIAL 

UTILISATION 

UPT0 20D1-07 

REMARKS 

1 

7 

3 

4 

5 

s 

7 

a 

9 

1C 

i 

U 

12 

A MR 

13 

A fifi 

14 


2 Karedu 

3. PennarKumadavah 

4. Bandafcattu Channel 1955 0.03 

5. Chermarayaswamy Gudt 1954 0 3 

6. Kalangl 1955 0.25 

7. Lower Saqiiern 1954 0.51 

B Mallimadugu 1955 0.24 

9, NagavaliRB C 1954 0-17 


East Flowing Rivers Prakasam 
Pemw Anantapur 

Sandakattu 
Pennar 


Storage 
Diversion 
East Godavan Diversion 
Ana nt spur Diversion 


Kalangi 

Pennat I Saqlleru 


Chtttoor 

Cuddapah 


East Flowing Rivers Chittoor 


IMagavali 


SrIKafcuiam 


Storage 

Storage 

Storage 

Diversion 


2.49 


1.93 

4.42 

1.6 


0.13 

0.03 

0.35 

0.35 

0.57 

0.32 

0.27 


0.78 

2.49 

1.48 

0.36 

l.flS 
4.42 
t GQ 


07B 
2 49 
1 48 
0.31 

1.88 

4.42 

1.60 


Now minor 
Now minor 


Ay scut of 354 Th.ha. 
Covered under thottapally 
Eas! Godavari. 


10 

Gambhiramqedda 

1954 

11, 

NaKMnqandi 

1954 

12 

Narayanapuram Anicut 

1956 

13. 

Paleru 

1954 

14 

Pinch a 

1954 

15 

Romperu Drainage 

1948 

ie 

Rallapadu 

1951 

17 

Sarala Sagar 

1947 

tS 

Sitanagaram Anicut 

1954 

19 

Slddalaqandi 

1954 

20 

21 

22 

Upputeru Lower Anicul 
Upper Pennar 
Vtdyaranyaswanrii Gudi 

1988 

23 

24 

25 

Araniyar 

Swamamukhi 

Bhimanapalh 

1950 


0.11 

East Flowing Rivers 

Vizag 

Diversion 


0.12 

East Flowing Rivers 

Nellore 



0.55 

Nagavali 

Sdkakulam 

Diversion 


0.05 

East Flowing Rivers 

Prakasam 

Storage 


0.49 

Pennar 

Cuddapah 

Storage 

1.53 

1.27 

East Flowing Rivers 

Guntur 

Diversion 


0,9 

East Flowing Rivers 

Pralcasam 

Storaqe 

6.47 

0.33 

Krishna 

Mahboobnagar 

Storage 

1,69 

0.13 

Naq avail 

Srikakulam 

Diversion 

1.87 

0.06 

Pennar 

Chittoor 

Storage 

0.09 


East Flowing Rivers 

Prakasam 

Diversion 



Pennar 

Anantapur 

Storage 

4.07 

13.97 

Pennar 

Anamapui 

Storage 



Araniyat 

Chittoor 

Storage 

2.23 

4.13 

East Flowing Rivers 

Chittoor 

Storage 


0,08 

Krishna 

Nalgonda 

Storage 



II 

0.14 

0.26 

0.26 


II 

0.07 

0.49 

049 

Now minor 

II 

0.97 

15.06 

15.66 


II 

0.07 

0,69 

0.59 

Now minor 

11 

0 62 

1.53 

1,53 


II 

1.2® 

4,12 

+.12 

Now minor 

II 

1.06 

6,48 

sia 


11 

0.35 

1.7 

1 7 


II 

0.U 

1 67 

1 67 


II 

0.06 

0,09 

0.09 


II 

0.14 

0.79 

0,79 


11 

1.59 

4,07 

4 07 


II 

0.03 

0.08 

0.08 

Now minor 

II 

1.24 

2,23 

2.23 

IS with Tamifnadu 

II 

0,11 

4.13 

4.13 


III 

0.03 

049 

0.49 

Now minor 

sgb-tot+tf 

9.32--• ; 

64.42 

j ] Iv “ ' 

S4.,r 
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MP ~ C 

REMARKS 


Cflslfln Ra.Croroj.Araai'BonaM [ in Tflfflha > 


SL 

NO 

NAME OF PROJECT 

YEAH OF 

APPROVAL 

approved 

COST 

BASIN r 

RJVE.R 

DISTRICT 151 

BENEFITTED 

TYPE 

CCA 

STARTED 

IN PLAN 

COMPLETED 

IN PLAN 

COST 

POTENTIAL 

UTILISATION 

UPTO MD14J2 

1 

2 

1 

4 

S 

:« 

7 

8 

9 

10 

11 

12 

13 

26 

Bhairavuni Tippa 

1954 

1.4 

Krishna 

Anantapur 

Storage 

4.56 

1 

III 

1.45 

4,86 

4.06 

27 

Paidtqam Anicut 



East Flowing Rivers 

SrOtafoulam 

Diversion 

2.02 

11 

III 

0.24 

2,02 

2,02 

28 

Paleru -Bitragunts 



Paleru 

Prakasam 

Diversion 

Z91 

|i 

111 

0.26 

2,90 

2,90 

29 

Zurrem 



Krishna 

Kurnool 

Storage 

0.S1 

It 

131 

6.3 

0.61 

0,61 

30 

Torriqedda 



Godavari 

East Godavari 

Lift 

9 54 

II 

HI 

1.12 

9.54 

9,64 

31. 

East Godavanavathi 

- 

- 

East Flowing Rivers 

Srikakulam 

Diversion 

2.43 

1 

AP 1966-69 

0.23 

2.43 

2,43 


Anicut 












32 

Lakhnapur 

- 

- 

Krishna 

Rangareddy 

Storage 

1.07 

IE 

AP 1966-69 

0.49 

1,07 

1.07 

33 

Dankada Anicut 

* 

- 

East Flowing Rivers 

Vizaq 

Diversion 

2.12 

If 

AP 1966-69 

0.24 

2.12 

2.12 

34 

Tatipudi 

- 

* 

East Flowing Rivers 

Vizag 

Storaqe 

6 13 

III 

AP 1966-69 

2,43 

6.19 

6.19 

35 

Juts pallivagu 

- 

- 

Krishna 

Ranqareddy 

Storage 

1.09 

II 

IV 

0.26 

1,09 

1.09 

36 

Sahvaqu 

- 

* 

Godavari 

Waranqa! 

Storage 

124 

II 

IV 

0,41 

1.23 

1.23 

37 

Ramaduqu 

- 

- 

Godavari 

Niznmabad 

Storage 

2.67 

II 

fV 

0.37 

2.67 

2.67 

30 

Musi 

. 

- 

KrishnafMUii 

Naiqonda 

Storage 

13.36 

1 

V 

3.B 

13.36 

13.36 

39 

Bahuda 



Formal 

Ctiittoor 

Storage 

1.17 

II 

V 

0.46 

1.17 

1.17 

40 

Pampa 

1964 

0,46 

P am pa 

East Godavari 

Storage 

4 85 

ill 

V 

0.99 

4,85 

4.85 

41 

Vara ha (Kai ya nap u lorn) 

1963 

0.38 

Kalyanapulora 

Vizag 

Storage 

1,B1 

III 

V 

1.12 

1.81 

1.81 

42 

Lankasaqar 

1963 

0.31 

Krishna 

Krishna 

Storage 

3.QS 

til 

V 

0.0 

3 05 

3.05 

43 

Hallavagu 

1363 

0.39 

Godavari f Nallavagu 

Medals, 

Diversion 


111 

V 

0.74 

2,5 

2-5 






Nizamabad 








44 

Kotipatltvagu 

1963 

0.5 

Krishna 

Ranqareddy 

Storage 

3,72 

lit 

V 

1.05 

3.72 

3.72 

45 

Swam a 



Godavari 

Adi la bad 

Storage 

3,62 

II 

VII 

4,69 

3,62 

3.62 

46 

Votliqerida 

1962 

0.77 

Naqavali 

Srfkakulam 

Storage 

6.75 

III 

Vfl 

3,46 

675 

6,75 

47 

Guntur Canal 

1966 

0,95 

Krishna 

Guntur 

Diversion 

10.93 

AP 66-69 

VII 

3,48 

10.8 

10.80 

46 

Gajuladinne 

1966 

0.96 

Krishna i Hundri 

Kurnool 

Storage 

10,25 

tv 

VII 

11,80 

10 24 

10.24 

49 

Ukachetlivagu 

1965 

0.43 

Krishna 

Mabboatmagar 

Storage 


IV 

VII 

2.57 

1.65 

1.65 

50 

Gandipalem Canal 

1964 

0,97 

Ptllaperu 

Mel lore 

Diversion 

6,47 

V 

VII 

9,71 

4.33 

4.33 

51 

Konam 

1977 

1.48 

East Rowing Rivers 

Vizianagararn 

Storage 

6.S9 

V 

VII 

4,3 

5.89 

5,89 

52 

Malluruvaqu 

1977 

1.52 

Godavari 

Warangal 

Storage 

3,04 

V 

VII 

3.19 

3.03 

3.03 

S3 

Mukkoinamldl 

1977 

1.52 

Godavari 

KFiammam 

Storage 

1.32 

V 

Vlt 

1,65 

1.32 

1.32 

54 

BoqguJavagu 

t977 

1 36 

Godavari 

Karimnagar 

Storage 

2.00 

V 

VII 

5.S3 

2,08 

136 

55 

Pedderu 

1977 

1.5 

Pennar i Redderu 

Chrttoor 

Storage 

174 

V 

VII 

7.92 

1.74 

1.74 

56 

Vengalaraya Lin 

1983 

23,8 

Krishna 

Mnhboobnagar 

Lift 


V 

VII 

4.67 

3.71 

3.71 

57 

Pedda Ankalarn 

1979 

1.05 

East Flowing Rivers 

Viztanagaram 

Storage 

3.52 

V 

VII 

1.S1 

3.36 

3.36 

58 

Peddavaqu 

1977 

3.76 

Godavari 

K ha mm am 

Storage 

8.04 

V 

VII 

6,50 

6 48 

648 

59 

Jalleru 

1977 

2.19 

Godavari 

West Godavari 

Storage 

1.78 

V 

VII 

5.27 

1.70 

ISO 

60 

Kris hnapu ram 



East Flowing Rivers 

Chittoor 

Storage 

2.48 

V 

VII 

4.37 

243 

248 










Si(b4dtjil; 

\ 




14 


Mow minor,1 .65 fb.ha covered 
under Jural a. 


Mow minor,3.71 th.ha covered 
under Jura la 

































NAME OF PROJECT 


TEAR OF 
APPROVAL 


APPROVED 

COST 


3A5IU t 
RIVER 


DISTRICT (St 
BENEFIT TEO 


CuB lffcri R^.CjHjrg^Aroaf BoneNl { In 


CCA 


STARTED 
IN PLAN 


COMPLETED 
IN PLAN 


UTILISATION 
I PPTO 2001-02 


Kinnersani 


SI 


Vengalaraya Sagaram 
(Suvamamukhi) 
Gomukhi 

62 Vottivagu(TSP) 

S3 Talipcru (OP) 

64 Sainalla (TSP) 

65 Thammileru 

66 Vardarajaswami Gudl 
I DP) 

6? Andhra Reservoir 

60 Buggavanfca (OP) 
fChampavail) 

63 Chalmalavagu 


3 

4 

5 

Godavari 

6 

Khummam 

7 

Storage 

a 

9 

1 

10 

11 

4.40 

n 

13 

1999 

29,80 

EFR/SwarnamukhL 

Viziyanagaram 

STORAGE 

10,00 

V 

IX 

50-36 

10,00 

10,00 



Gomukhi 

Srikakulam 








1377 

5.40 

God a v a ri A/ott) v squ 

Aetna bad 

Storage 

9.92 

V 

IX 

78.6 

9.92 

9 92 

197B 

9.06 

Godavan/Taliperu 

Khamniam 

Storage 

10.00 

V 

IX 

53 74 

10 00 

10,00 

1977 

3.22 

GodavarVSatnala 

Adi la bad 

Storage 

9.75 

V 

IX 

31.09 

9.71 

9.71 

UJV 


East Flowing 

West Godavari 

Storage 

3.74 

VI 

IX 

11.79 

3.74 

3 74 

139B 

13 97 

KrishnafPapagni 

Kurnool 

Storage 

5 35 

Vf 

tx 

32.95 

S.35 

5.35 

1981 

5,40 

East Flowing Rivers 

Vijayanagaram 

Storage 

382 

VII 

IX 

42.04 

3.82 

3.02 



/ctiampauatt 









1993 

25,96 

PennarV Buggavanka 

Cuddapah 

Storage 

6.2 

vii 

IX 

39 21 

5.20 

5.2 

1994 

22.99 

G oda v artf C h a \m al a vag Li 

Ad (1 aba d 

storage 

245 

VII 

IX 

27 17 

2,45 

2,45 








Subtotal; i 

5: 


60.10 ^ 








VTA!*! ; 

mm 

mM 

; 214.96 


Now minor, Transferred to 
APSES 


29 









































SUU& findfttn Tmfaft 


State: Andhra Tradesh 


5. PROJECTS COMPLETED UPTQ END OF IK PLAN - ERM SCHEMES 


cnM’b 








CCA 

(500' 

HA.) 




ADDITIONAL 

ADDITIONAL 


SL 

NO, 

NAME OF 
PROJECT 

YEAR Of 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/ RIVER 

DISTRICTS 

BENEFITED 

TYPE 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs„ 
CRORE} 

POTENTIAL 

UPTO 1 3/02 
fAQO HA] 

UTILISATION 
UPTO’1/02 
COOO HAJ 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

$ 

t 

10 

11 

12 

13 

14 

IS 


■ NIL- 


30 





























ONGOING PROJECTS OF TENTH PLAN ■ MAJOR PROJECTS 


Andhra Pradesh 
MJ - O 


SL. NAME OF PROJECT 
NO 


YEAR OF 
APPROVAL 


approved 

COST 

IRa.CROREI 


basin I 
RIVER 


DISTRICT |S) 
BENERTTEO 


Costjln fts.Crore)^Areaf Benefit | In ’Oflflha ] 


CCA 


STARTED 

IN PLAN 


LATEST 

ESTIMATED 


10 


EXPENDI¬ 

TURE 

UPTO 3001432 


11 


ULTIMATE 


12 


CREATED 

UPTO 

2001-02 


13 


Andhra Pradesh 
MJ O 

REMARKS 


UTILISA¬ 
TION UPTO 
2001-02 


14 


I H.iqLtijund Sagar i960 

Sri rum sag at Stag# 1 ^g 4 

||Pochampad) 

3 Vams a cl Tiara Stage l 1972 

4 puliuendula Branch Canal 1972 

5 So mas i la 1973 

6 Sitigiir 1989 

7 Yeleru Reservoir UA 

a Srisailam Right Bank Canal 1901 

9 Srisallam Left Bank Canal UA 

10 Teluguganga UA 

II JuMla iPriyadarahmi) UA 

12 Vaftisatihaia St Jl 5 Ph.l 200? 

Viimsadhara Sill & PhJl UA 

13 Chagalnadu 2001 


Guntur, Kristin a, Halgonda, 

Krishna Khammam, Prakasam. Storage 

WSGwfavarj 


. , NIzamabad.Kiuininagjr.War 

Godavari * Storage 

an gal, Ad el ah ad 


V<misadltara Sri kaku lane 


2 .95 mnar Ch itrav C udd^pah, AnanLipu r 


17,2 


Pennsr Netlore 


104.36 da van J Manjc Hyderabad t RR District 

107.36 Yclcru Vizag, SGOdavari 


Dr version 247 


storage 3a.4a 


23*1 


220.22 


Storage 

Storage 85.63 

Krishna Kurrool.Cuddapah.Naigond Diversion 7689 

Krishna NalgOilda Diversion 109.25 

KiKkn^ K uinool ,C lid dapph.K.il lore 

Chittoor 


Krishna Matiboobnagnr 

123 936 Vamsadhifa Srikakulam 

Vamsadhara Srikakulam 
43.65 Godavari E/Godavari 


Storage 41.2G 

Diversion 26.42 

Or version 1821 

Lift 14.15 


VI 

VI 

VI 

VI 
Vt 

IX 
IX 

: ••••■: •• ■ ;• • • 


180,00 

407 54 

7404 .DO 

1260.00 

3305.00 

762,57 

124.00 
933,00 
70.77 
16016 02 


1062 46 

568,00 

859.63 

7SS,7S 

1992.39 

392.00 

308.34 

184 00 

98 91 

69,99 

59.18 

21.73 

31,51 

24.28 

22.87 

13,36 

296.53 

30.48 

10.69 


164.13 

1M0 



302.73 




1003 05 

78.89 

0.00 


434.44 

109.25 



1588.5 3 

233 .DO 

23.03 


440,12 

41.30 

33.93 

24,41 

40.96 

25,21 

8.09 

8.09 


18.21 



44.29 

14,16 



i ;755S;04i:; 'I 

'••• 1918.77 

Item 

. 

•:. : 100?.34. 


Water Supply 

Si.liiin'ifi Ed 

Hydw A 

Sociwidb abad 
Wat«- Supply 

*cfo*m« IcYteag 

5L@m PUrn 


31 












































ONGOING PROJECTS OF TENTH PLAN - MEDIUM PROJECTS 


Andhra Pradesh 


Andhra Pradesh 
un i 






Cu-;[|ln Rs.CrorehAreaf Benefit (In W 

)ha] 




MD-O 

SL. 

NO, 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

approved 

COST 

(R^.CRORES) 

&AS1N F 

RIVER 

DISTRICT {S) 
BENEFITED 

TYPE 

CCA 

STARTED 

FN PLAN 

LATEST 

ESTIMATED 

EXPENDI¬ 
TURE UPTO 
2001 -02 

ULTIMATE 

POTENTIAL 

CREATED 

UPTO 

2D01-02 

UTILISA¬ 

TION UPTO 
2001-02 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

S 

9 

10 

11 

12 

13 

14 

15 

1 

ThAhdava Reservoir 

1964 

6.57 

Eaiit Flowing 
RiirerfThandara 

Vizag .East Gqdav. 

Storage 

13,42 

Ell 

17*26 

13.05 


14,22 

18.24 

2 

Kanopur Canal 

1961 

0.70 

Ftnnar 

Wellore 

Diversion 

7.209 

in 

32.50 

19.54 

7.64 

70S 

7.08 

3 

Mndduvalasa 

1979 

8.45 

NagavarlE 

Vizi an ag arum 

Storage 

10 

V 

115.23 

89.66 

10,00 

2,43 

243 

4 

Cheyyeni 

1979 

9.15 

PftnnarJ'CheyverJ 

Coddapti 

Storage 

9.11 

V 

60.45 

52.76 

3.11 

2.02 

2.02 

5 

Gyndalavagu 

1977 

1.15 

Godavari 

fGtnttialauagu 

Kh.irnrnii m 

Storage 

0.41 

V 

21.54 

14.95 

1.05 

0.06 

- 

6 

Jhanjhavaihi 

UA 


East Flowing Rivers 

VUHanagaiam 

Storage 

9.97 

V 

124.00 

26.07 

9.97 

0.00 

- 

7 

Yerrakalua 

1993 

46.52 

Gort.ivarti'YerfakaldVa 

WestCodav^n 

Storage 

13.90 

V 

124-95 

44.35 

13,90 

3.31 

3.31 

3 

Maddlgaedd.i 

1977 

1.55 

Godavari/ Mad digadda East Godavari 

Storage 

121 

V 

U.Od 

3.58 

1.62 

1,06 

1.06 

9 

Maseru 

1993 

26.56 

Penn ar I Chrtravafci 

Anantapur 

Storage 

5.21 

VII 

61.24 

50.64 

5.21 

303 

3.83 

10 

Upper Kaulasanala 

1933 

20.46 

Godavari / 

Chalamalavaou 

NizjmatMd 

Storage 

6.65 

VIII 

42.61 

32.85 

4.13 

3.65 


11 

Peddiru 

UA 


Sards/ Podderu 

Vishakhapattnam 

Storage 

7.67 

ix 

38.41 

21.10 

7.87 

2 02 

2.02 

12 

Patemvagu 

ZOOS 

29.13 

Godavari f Palemvagu 

Khammarn 

Storage 

4.1 

IX 

70.99 

Q.6? 

4.10 


- 










: 722,16 : 


■ 7373 

Kr#P’-i 
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* 


Andhra Pfiidesh 
ERM-O 


ONGOING PROJECTS OFTENTH PLAN - E K TEN SIGN ,R EN OVA Tl ON AND MODERNISATION SCHEMES 

costjln RsCiureJAieiy Benefi t j In OoOtia ) 


Andhra Pradesh 

ERM - 0 


SL. NAME OF SCHEME 

WO. 


YEAR OF 
APPROVAL 


APPROVED 

COST 

IRs.CROREI 


NAME OF 
ORIGINAL 
PROJECT 


BASIN / 

RIVER 


DISTRICT {St 
BENE FITTED 


STARTED 
IN PLAN 


LATEST 

ESTIMATED 

COST 


EXPENDI¬ 
TURE UP TO 
2001-02 


10 


ULTIMATE 

11 


CREATED 

UPTO 

2001-02 


12 


1 

1 

z 

TrinydhhadraHigb Level 

1967 

14.56 

Tungabhadra Kristina/ 

K urn out, 

IV 

616.0 

214.88 

89.61 


Canal Stige It 



High Level 

Tung ab had r 










Canal 

a 

Cuddapih 





2 

Godavari Barrage 

1971 

26.59 

Godavari 

Godavari 

E G ad avan, 

t V 

191 65 

111.13 

STABILISATION OWE.Y 





Delta 


W.Godavari 





3 

Improvements to Nizam 

UA 


Niitairi Sugar 

Godavari / 

Nizamabad 

V 

13.35 

47.7B 

5TA0iU5ATIQW ONLY 


Sagar 




Manjra 






4 

K.C- Canal Mudermsation 

1998 

674.29 

K.C.canal 

Tungabhadr 

Kurnool 

VIII 

no; 

371.12 

STAttILlSATlON ONLY 


including Alagnmiru 
balancing Reservoir and 











Sunkttsula Barrage 




a 

cuddapati 





5 

Pulichinthala Project 

UA 


- 

Krishna 

GunlurJ^rishna, 

VIII 

SO If .25 

24.86 

Existing Ay a cut 







Prakasam T West 







UA 




Godavari 

IX 

962.25 

496.94 


6 

APERP[EA} 

“ 

~ 

* 



7 

Mad. Of Godavari Delta 

UA 



Godavari 

E .Godavari 

IX 

62,4 

78.76 

Stabilisation only 1 

8 

Syst. 

Praka^ham Barrage 

UA 



Krishna 

Guntur, 

IX 


11.69 







Prakasam. West 











Godavari 





9 

RDS Link canal 

UA 



Tungabhadr 

Kimoolp 

IX 

20 

1537 







a 

Mahhoobnar 





10 

Go standi canal turn Drain 

UA 





IX 

3.81 

3.18 


11 

Rallipadu 

UA 



PennarlMan 

Prak^sharti 

IX 

27.7 

26.6 



UTILISA¬ 

TION UPTO 
20*11-02 


13 


SubJ^i isrn ; 


. 

: 

• ■: 

' ' . :■ 

. estimated: 


.............. ■ . ■ • : ■ ■ ■ ■ • . 

-.R1.CR ...... 



: POTtHTtAL v:;.J 

■ ^ ^ 


■ ■ • Ui«:s9 . I3f3.;'£. 

:: ■ 


33 















































NEW PROJECTS OF TENTH PLAN - MAJOR PROJECTS 


Andhra Pradesh Andhra Pradwh 

MJ -N __ _ Co 5 [(ln Rs.C ror cfr.Ar eaf Banafil ( in -fluiiha | _MJ - N 


SL 

NAME OF PROJECT 

YEAR OF 

APPROVED 

BASIN f 

DISTRICT (5) 

TYPE 

CCA 

LATEST 

EXPEND], 

ULTIMATE 

| REMARKS ' 

NO, 


APPROVAL 

COST 

RIVER 

SENEFirreo 



ESTIMATED 

TUREUPTO 

POTENTIAL 





IRs.CROREI 





COST 

2001-02 



1 

2 

3 

4 

5 

6 

7 

H 

9 

10 

11 

12 





Krls.hna/7 








1 

$h. Guru Rag ha vend ra Div.Sch. 

UA 


ungavadr 

Komool 

Lift 

20,75 

58,70 

0.08 


20,25 Stab. 

2 

Nizams agar 












a} Alisatiar LIS 

2007 

227 9 

Godavari 

Nizamabad 

Lift 

21.78 

223.56 



71.78 Slab 


hjGuthpa LIS 

2007 

171,71 

Godavari 

Nizamabjd 

Lift 

15.7 

211.45 



18.70 Stab. 

3 

GNS5 Ph-I &.U 

UA 


Krishna 

Cud da pah, 

Chiuor. Nuilnre 



4541 

1227 

105.22 


A 

T ho !j pa My barrage 

2006 

415 87 

Godavan/ 

Nagavali 

Vija/anagaram, 

Srikakulom 

Storage 

48.56 

450-23 

0.00 

48.56 


5 

Tadipudi LIS 

2006 

376.96 


West Godavari 



301.67 


&3-3S 


6 

Pushkara US 

2006 

379 S 


East Godavari 



297,25 


75-2 


7 

Indira Sagar Project 

UA 


Godavan 

E&W Godavari. 

Divartion 

291.1 

12591.21 

0.28 

291 3B 



(PoiavarniJ 




Krt6tma,Vafcag 






a 

Venkatariagaram US 

UA 



East Godavari 



58,43 


12,85 


o 

Tarakaram Krishnavcni LIS 

UA 


Krishna 

Krishna 

Lift 

22,66 

78,46 

5.31 

22, EG 


10 

GundaLakamma 

2003 

105,22 

undalkarn Prakshnm 

Storage 

32.36 

453.40 

O.DO 

32 38 







Praksham, 







ii 

Veligoncfa Project 

UA 


Krishna 

Nellore, 

Cuddapah 

Kuddapah, 

Diversion 

177,3 

3455.00 

12LB7 

177.26 


12 

HN5S 

UA 


Krishna 

Kurrvoal, 

Anantpurgr, 

Chittur 

Lift 

243,S 

5107,00 

6.80 

243 77 


13 

Rajiv US {Bhimaj 
indusinq sanqambarda 

UA 


Krishna 

M ah a b nobnn-g a r 

Lift 

8376 

1563,12 

0,00 

82,15 


14 

Mahathma LIS {KdhvakUFthy) 

UA 


Krishna 

Muhabootinagar 

Lili 

101.1 

3 BO. DO 

10.39 

10.17 


15 

Jdwahaf L15 {N^HsmpadL!} 

UA 


Krishna 

Mehaboobnagar 

Lift 

60.94 

1428 


80-94 


ifi 

Koikaqar LIS 

UA 



Mabboohnagar 



359 


177.26 


17 

JCLIS -GUIS Sl-1,11.111 

2007 

5016 


WarangaL 



4950 

25.52 

243.77 


18 

SRSP-II 

2006 

1043.14 


Warangai, 

Khammarr, 

Ral^onda 



031 

9.55 

82.5 


19 

FFC Trom SRSP 

2005 

1331 3 


Karimnagar, 

Warangal, 

Nalqonda 



3000 


137.6 


25 

'Sfic-adasagar LtS 

UA 


Godavari 

Adi la bad. 

Storage 

119.4 

2245 00 

0.00 

1&7.B5 



(Yeilam pally) 




Khammam 







21 

SriKjum Canals 

UA 


Godavari 

Medak 



89.00 

* 

16.19 


22 

Durum ugudem 









262.33 



a) Rajiv LIS 

UA 


Godavari 

Khamnurn 



1681 


1G18S 



b| Indira £jyar LIS 

UA 


Godavari 

Khammam, Was! 

Godavari 



1624 


fl0.94 


23 

Snmaslfa - Swarnarnukhi Link Canal 

UA 


Penriar 

Nellore, Chiltor 


2145 

420.00 

0.00 

9.39 



Tola! 







46503.48 

83.07 

26254 
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NEW PROJECTS OF TENTH PLAN - M ED<UM PROJECTS 


Andhra Pradesh 

MD - N 





Costlln R 

S.Croro).Arca/ 6c 

;ncfrt ( In '00Oha } 

An 

dhra Pradesh 
MD - N 

5L 

NAME OF PROJECT 

YEAR OF 

APPROVED [ E3AS3N t 

DISTRICT (&y 

TYPE 

CCA 

Latest 

EXPEND 1- | 

ULTIMATE 

REMARKS 

NO 


APPROVAL 

COST 1 RIVER 

BENEFITED 



estimated 

TUREUPTQ 

POTENTIAL 










2001-02 



1 

2 

3 

l ! 5 

e 

7 

8 

9 

io L 

11 

12 

1 

VelLgalM 

2006 

143,67 PerTmuafi'Fapagm 

Cuddapab 

Storage 

9.91 

13 2.6b 

1.38 

0,01 

2 

ModikuriSa vayu 

UA 

1_.Godavari/ 

Camtnam 

Storage 

5 S 

124,6 

0 

5,5 




Mgdikunts 







3 

Yeravagu 

UA 

Godavari/ Yorravagu 

Adibad 

Storage 

4.45 

55 52 

13,13 

4.45 

4 

Peddagedda 

UA 

Nagavall 

Vizayanagaiam 

Storage 

4.B5 

73,19 

0,00 

3.05 

5 

Kovsdakaiva 

UA 

Kowadakalva 

WjGodavari 

Storage 

7.1 h 

65.3 

12 63 

7.18 

6 

Rhupathpalen 

2007 

47,23 Godavari 

1,Godavari 

Diversion 

5,43 

100.52 

0 00 

96.52 




SethapalOvagu 







7 

Muiurumiili 

2007 

207.00 $ethapal|ivagu 

E Godavari 

Storage 

9 16 

207 

0.00 

0 15 

B 

GoUvagu 

UA 

Godavari. 1 Gnllavagn 

Adi bad 

Storage 

3.84 

83.6 

0 04 

3.04 

£} 

Ralivagu (Mukakaiei 

UA 

Godavari/ 

Adfbad 

Storage 

2.43 

33,3 

0 

2.43 




Peddavagg 







10 

Mafhadi Vagu Project 

UA 

Godavari. 1 

Adi bad 

Storage 

3,44 

50 4 

0.00 

3.44 


MaihatUvacKJ 


11 

Peddav a gu( N i 1 w a i) 

2007 

30.5 Peddavagu Adibad 

Storage 

5.26 

9Q.5 


5.26 


12 

Peddavagg Diversion 

UA 

Godavari Adi bad 

Diversion 

E.EJ7 

124.64 

0 

6.07 



(Sch Jagartatdpggr] 


/Peddavayu 


6.09 

220.04 


6.69 


13 

Tarakarama Thinh Saga ram 

UA 

Champavathi Virayanagargni 

Storage 

0 


14 

Swarnamukhi Barrage 

2004 

52.04 Suvarnamukhi NeHore 

Diversion 


52.04 

O.OD 

4.65 

■AC A0,4P 

15 

Suddavagu 

UA 

Godavari/Suddavagu Adibad 

Storage 

560 

129.9 

10 a 

566 


16 

Suram palem 

UA 

Byrrrid.lk.5lvl E.Godavgrl 

Storage 

6.27 

52.26 

3.64 

6.2E 


17 

Komaramlibeeiii [Peddavajju 

UA 

ftod.iv j ri/Pcddavag Adibad 


9.HI 

274.14 


9.91 


18 

Ada} 

Kinnerasani 

UA 

u 

Godavari K ham mam 

Storage 


37.12 


4.05 


10 

Thorigedda Pumping scheme 

UA 

GudovarL East Godavari 



12,5 

9.97 































1 


NEW PROJECTS OF TENTH PLAN - MEDIUM PROJECTS 

Andhra Pradesh Andhra Pradesh 


Cost (In R s.Cror&) r Aroa l ' B erra fit [ In 'OOflha ) _ ^ _ ERM-N 


SL. 

NO 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN f 
RIVER 

DISTRICT^) 

BENEFITED 

TYPE 

CCA 

LATEST 

ESTIMATED 

EXPENDI- 

TUREUPTO 

2001-02 

ULTIMATE 

POTENTIAL 

REMARKS 

1 

2 

1 

4 

5 

6 

7 

fl 

9 

TO 

IT 

12 


NIL 


Hote:-li SRSPJI & SSP from SRSPhave teen shifted to Major -New 


36 




























SUMMARY SHEET ( Upto End of IX Plan) 


STATE: ARUNACHAL PRADESH 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR ANO MEDIUM IRRIGATION PROJECTS: 0 Th.Ha. 
A PRO JECTS TAKEN UP/COMPLETED _ _____ 



Taken Up 

Completed 


Ongoing 


Pre-PJan Plan 

Pre Plan. Plan 


Pre Plan Plan 


Major 

0 

0 

0 

0 

0 

0 

Medium 

0 

0 

0 

0 

0 

0 

ERM 

0 

0 

0 

0 

0 

0 

Total 

0 

0 

0 

0 

0 

a 

POTENTIAL CREATED (Th. Ha.) 








Completed 

Projects 


Ongoing Projects 




Pol. Created 


UJt P. 

Pot. Created 



Major 

0 


0 

0 



Medium 

0 


0 

0 



ERM 

0 


0 

0 



Total 

0 


0 

0 



Estimate/Expenditure (Rs< crores) 

(Ongoing Projects) 







LEC 


Expenditure Upto end of Martti 2002 


Major 

Medium 

0 



0 



0 



0 



ERM 

0 



0 



















































Stette- >1 ru am hill<Pmdet5 


Compendium of Major and Medium Irrigation Projects upto end of iX Plan 


State: ^runaihat lYaiftih 


ARUNACHAL PRADESH 


1 PR OJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR PROJE CTS 


MJ C{FP) 


SL, 

NO. 

PP) 

NAME OF 
PROJECT 



BASIN/ 

RIVER 

DISTRICTS 
BENE FITTED 

TYPE 

CCA 

(OQtr HA.) 

PLAN OF 
START 

YEAR OP 
COMPLETION 

COST (Rs, 

CRORE) 

POTENTIAL 
UPTO' 3TO2 
rooo HA) 

UTILISATION 
UPTO '3/02 
( O0d HA.) 

REMARKS 

i 

2 



3 

4 

6 

& 

7 

8 

9 

10 

11 

12 




7 PROJECTS COWFLET E O DURING PRE-PLAN P ERIOD - MEDIUM PR OJECT S 


mo - C {FP) 


MD - C ^ 

SL 

NO 

PPJ 

NAME OF 

PROJECT 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA 

fOtHT HA.) 

PLAN OF 

START 

YEAR OF 
COMPLETION 

COST fRs 

CRQRE) 

POTENTIAL 
UPTO’ 3/02 
| 000 HA) 

UTILISATION 
UPTO 3/02 
( 000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

G 

7 

a 

9 

10 

11 

12 


■NIL 


39 







































































3 iii if t> 3.1! nm ftaf f iadesfi 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Stale: ArutmtihifM'mfrsfi 


3. PROJECTS COMPLETED UPTQ END QF IX -PLAN PERIOD - MAJOR PROJECTS 


MJ-C 













MJ-C 

SL 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN/ 

RIVER 

DISTRICTS 

BENEflTTED 

TYPE 

cca (C m 

HA.) 

PLAN OF 
START 

YEAR / PLAN 

OF 

COMPLETION 

COSTlRs. 

CRORE) 

POTENTIAL 
UPTO' 3/02 
fOOD HA) 

UTILISATION 
UPTO '3/02 
( 000 HA.) 

REMARKS 

i 

2 

& 

4 

S 

€ 

7 

s 

9 

10 

It 

12 

13 

14 


■MIL. 


4 PROJECTS COMPLETED UFTfl END OF IX .PLAN PERIOD - MEDIUM PROJECTS 


MD-C MDC 


SL 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (R.S, 
CRORE) 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA tootr 
HA) 

PLAN OF 
START 

PLAN/ YEAR 

OF 

COMPLETION 

COST (Rs. 
CRORE) 

POTENTIAL CREATED UPTO 1 UTIUSATION 

3/02 (000 HA) J 0 IThA) 

1 

2 

3 

A 

5 

6 

7 


9 

10 

11 

12 13 i< 


-NIL- 


S. PROJECTS COMPLETED UPTO END OF IX PLAN - ERM SCHEMES 

ERM-C ERM-C 


SL 

NO. 

NAME OF 

PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
OR 1C INAL 
PROJECT 

BASIN/RIVER “S™*™ 

TYPE 

CCA (GOD 1 
HA,} 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs. 
CRORE] 

ADDITIONAL 

potential 

UPTCF 3/02 
TOtTO HA) 

ADDITIONAL 
UTILISATION 
UPTO '3/02 
rooo HA,) 

REMARKS 

1 

2 

3 

4 

§ 

5 7 

s 

0 

10 

11 

12 

13 

14 

15 


-NIL- 


4Q 

















































Statu.- A rum dkf (Pratesfi 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Slat*- A rutwcfmfifrai&sfc 


E- ONGOING PROJECTS OF X PLAN MAJOR PROJECT 


MJ-O 


MJ-Q 


su. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Rs, 

CRORE) 

BASIN/ 

RIVER 

'DISTRICTS 
BEN SPITTED 

TYPE 

CCA (oao - 
HA.) 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST (Rs. 
CRGRE) 

EXPENDITURE 
UPTO 3/02 fRa. 
CRORE) 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 

CREATED 

UPTO' 3/02 
('000 HA) 

UTILISATION 
UPTO'3/02 
( 000 HA ) 

REMARKS 

1 

2 

3 

4 

6 

e 

7 

a 

3 

10 

11 

12 

13 

14 

15 





































7 ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 






UD-Q 














MOO 

SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST{fta. 

CRORq 

BASIN/ 

RIVER 

DISTRICTS 

8ENEFITTED 

type 

CCA {000' 
HA) 

STARTED IN 

PLAN 

LATEST 
ESTIMATED 
COST [R 9 < 
CRORE) 

EXPENDITURE 
UPTO 3/02 (Rft, 
CRORE) 

ULTIMATE 

IRR 

POTENTIAL 

POTENTIAL 

CREATED 

UPTO' 3/02 
1000 HA) 

UTILISATION 
UPTO "3/02 
('BOD HA.) 

REMARKS 

i 

2 

3 

4 

5 

fi 

7 

8 

9 

10 

fl 

12 

13 

14 

IS 






































6. ONGOING PROJECTS OF X PLAN - ERNI SCHEMES 






ERM-O 













ERM-O 

SL 

NO, 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rs CRORE) 

NAME OF 
ORIGINAL 
PROJCT 

basin/river 

DISTRICTS 

BENEFITED 

STARTED IN 

PLAN 

LATEST 
ESTIMATED 
COST (Rs. 
CRORFl 

EXPENDITURE 
UPTO 3/02 (Rs. 
CRORE) 

ADDL. ULT 
IRR 

POTENTIAL 

ADDL 

POTENTIAL 
CREATED 
UPTO' 3/02 

ADDL. 

UTILISATION 
UPTO 3/02 
rooo HA ) 

REMARKS 

1 

2 

3 

4 

5 

8 

7 

3 

9 

to 

11 

12 

13 

14 








____ nil . 




















_ 


41 



































































































XtaU\ A k 


Compcndtum of Major and Medium Irrigation Projects upto end of IX Plan 


Stott; .ft fw tuJkd'-Pradesh 


9 ME W PROJECTS O F X FLAN - MAJOR P ROJECTS 


MJ-N 


MJ-N -- 

SL 

NO. 

1 

NAME OF 
PROJECT 

2 

YEAR OF 
APPROVAL 

2 

APPROVED 

COST 

(Rs, CRORE] 

4 

BASIN/ 

RIVER 

S 

■ DISTRICTS 
benefited 

& 

TYPE 

7 

CCA (000- 
HA] 

a 

LATEST ESTIMATED COST 
(Rs CRORE] 

9 

EXPENDITURE UPTO 3/02 |Rs. 
CRORE) 

10 

ULTIMATE IRR. POTENTIAL 
( 000 HA) 

11 

REMARKS 

12 









_NtL--~--——~ —- 






















™ NEW PROJECTS OF X PLAN MEDIUM PROJECTS 


- 


MD-N 











MD-N 

SL. 

NO 

1 

NAME OF 
PROJECT 

2 

YEAR OF 
approval 

3 

APPROVED 

C0ST(Rs 

CRORE] 

4 

BASIN/ 

RIVER 

5 

DISTRICTS 

benefited 

6 

TYPE 

7 

CCA (000' 
HAJ 

8 

LATEST ESTIMATED COST 
(Rs, CRORE) 

e 

EXPENDITURE UPTO 3/02 (Rs, 
CRORE] 

9 

ULTIMATE IRR. POTENTIAL 
[ <M0 HA) 

10 

REMARKS 

11 


-NIL- 


11. MEW PROJECTS QF X PLAN ■ EftM SCHEMES 


ERM-N 


SL NAME OF 

(SIO. PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

COST 

(RS CRORE) 


NAME OF 
ORIGINAL 
PROJECT 


1 2 


3 4 5 


ERM-N 


BAS IN/RIVER 


DISTRICTS 
BENE FITTED 

7 


LATEST ESTIMATED COST EXPENDITURE UPTO 3)02 [Rz ULTIMATE JRR POTENTIAL REMARKS 
(Rs CRORE) CHORE] ('000 HA) 


.NIL-~ 


42 
























































































































SUMMARY SHEET ( Upto End of IX Plan) 


STATE: ASSAM 

ULTIMATE IRRIGATION: POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 9/0 Th.Ha, 


A PROJECTS TAKEN UP/CQMPLETED 


Taken Up 

Completed 

Ongoing 

Pre-Plan Plan 

Pre Plan Plan 

Pre Plan Plan 


Major 

0 

7 

0 

2 

0 

5 

Medium 

0 

12 

0 

8 

0 

4 

ERM 

0 

2 

0 

1 

0 

t 

Total 

0 

21 

0 

11 

0 

10 


B POTENTIAL CREATED (Th. Ha.) 


Completed 

Projects 

Ongoing Projects 

Pot. Created 

Ult P, Pot Created 


Major 

47 

150 

83 

Medium 

55 

23 

18 

ERM 

3 

11 

1 

Total 

105 

184 

100 


C Estimate/Expenditure (Rs. crores) 

{Ongoing Projects) 

LEG 


Major 

1717 


Medium 

118 


ERM 

60 


Total 

1895 



Expenditure Upto end of March 2002 
374 
104 
1 

479 


43 

























































































































Stair: v^.Vf 


mj v c (PPf 


sr 

NAME OF 

YEAR OF 

BASIN ! 

DISTRICTS 

NO. 

PROJECT 

APPROVAL 

RIVE H 

BENE FITTED 

AIL- 

_ 

ia 

. Ill 

_ 


MD’ClPffi _ _ _ 

SI. NAME OF YEAR OF BASIN t DISTRICTS 
No- PROJECT APPROVAL RIVER OENEFITTEO 

(1) _(2)_13J_ Hi_(5L_ 




ASSAM 

PROJECTS COMPLETED DURING PRE-PLAN PERIOD ■ MAJOR PROJECTS 


COST POTENTIAL UTILISATION 


TYPE C.C.A- COMPLETION |Ru. Craro) {QQQ Ha.| 

(b) _ m <«i _Hi_HP) 


1000 Ha-] 

IHL 


REMARKS 


JHL 


MJ (C HFP) 


—NIL- 


PROJECTS COMPLETED DURING PRE-PLAN PERIOD ■ MEDIUM PROJECTS 


TYPE 


C.C,A. 

JZL 


YEAR OF COST POTENTIAL UTILISATION 

COMPLETION (fts. CforcV (000 Hi,) £0-00 Ha J 


HL 


JSL 


(m 


iUL 


REMARKS 


MO C <PP} 


45 






























































*1 


Suite: 


State: JiSSSl'M 


PROJECTS COMPLETED DURING PLAN PERIOD i)PTG END OF NINTH PLAN ■ MAJOR PROJECTS 


SL 

Nd. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rs. Cmr&s) 

BASIN f 
RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (.060 

Ha.) 

STARTED IN 
PLAN 

COMPLETED 
IN PLAN 

COST |Rs. 
CfdTrtS] 

potential 

rooo Ha.) 

UTILISATION 

(i9gr.;qoj} 

rooo Ha.) 

REMARKS 

ilL 

m 

- 

JfL 

- — 

. M 

17} 

HI 

19) 

MO) 

(111 

[12) 

(13) 

(14) 

1 

Jamuna 

1564-65 

4.34 

Jamunj 

Nagaon A 

Karbi Angitfng 

Diversion 

35-69S 

111 

V 

4 340 

30 996 

24.023 


3 

Sukla 

19G4-G5 

4 9 

Bfahnapuira, 

Pulhimari 

Kamnjp 

Diversion 

14.961 

III 

AP 1976-80 

n mi 

15.635 

T1-694 



Sub-Total 

16030 

46 631 

35 722 


Say 16 47 3s 


PROJECTS COMPLETED DURING PLAN PERIOD UPTD END OF NINTH PLAN - MEDIUM PROJECTS 


SL. 

NO. 

NAME OF 
PROJECT 

YEAR Of 
APPROVAL 

APPROVED 

COST 

BASIN t RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

C.C,A ('500 
Ha.) 

STARTED IN 
PLAN 

COMPLETED 

IN PLAN 

COST IRS 
CRORES) 

POTENTIAL 
UP 10 03/2002 
(‘000 Ha) 

Utilisation 

UPTQ 03(2002 
{ ‘000 Hp.) 

REMARKS 

(1) 

m 

.121 

m 

Pi - 

JS1 

tZL 

m 


m 

(11) 

112) 

(13) 

(141 

1. 

Hargull 

1967-65 

6,43 

Brahmaputra, 

Jamuna 

Karbi Anglong 

Diversion 

2,600 

AP 1966-69 

V 

8,270 

2.800 

2 800 

\ I 

2 

Longa 

1972-73 

0,GZ 

Brahmaputra , 
Oanyatflur 

Kokrojjaf 

Diversion 

3.460 

IV 

AR 76-80 

0 520 

4.950 

3510 


3. 

Dikhafu 

1975-76 

1.99 

Brahmaputra, 

Jamuna 

Karbi Anglong 

Diversion 

2.361 

V 

VI 

1.150 

2.861 

2-861 


4 r 

Kaliatj-or 

1976-77 

3.11 

Brahmaputra, 

K a (long 

Nagaon 

Lift 

8.480 

V 

Vil 

IQ. 120 

13.560 

9.909 


S 

UekaLimig 

1975-76 

4.6 

Brahmaputra. 

BeM 

aarp 

Olvarsi&n 

4,330 

V 

VIII 

5,250 

6,050 

5,530 


6, 

Kaidiya 

1975-76 

6-11 

Brahmaputra, 

Bold 

Bar pels 

Diversion 

9.716 

V 

VIII 

5,770 

16,360 

9,260 


7, 

Bhumki 

1960-61 

NA 

Brahmaputra 

Bhumki 

Bar put* 

Diversion 

4,000 

VIII 

Vlll 


4.200 

4.057 

Shifted 
from Minor 

8, 

RupaMi 

1978-79 

10.69 

Brahmaputra, 

Bqki 

Baipdla 

Diva ra ion 

2,870 

AFM97B-BO 

VIII 

6.87Q 

3,990 

2.709 



Sub-Total 

33.950 

54.771 

40,677 

Say 

34 

55 

41 


































State: >L!S>l5Vf 


State: X$SRM 


'i 


PROJECTS COMPLETED DURING PLAN PERIOD UPTG END OF NINTH PLAN EXTENSION, RE NOVATION AND MODERNISATION SCHEMES 


ERM ' C . - 

SL. NAME OF 

NO SCHEME 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN / RIVER 

DISTRICTS 

BENEFITED 

STARTED IN 
PLAN 

COMPLETED 

IN PLAN 

COST (Rs, 
CRORES) 

ADDITIONAL 

POTENTIAL 

ADDITIONAL 

UTILISATION 

REMARKS 

(11 (?) 

{!) 

t4J 

(51 

(6) 

m 

(ML 


m 

on 

(12) 

. Improvement 
of Kulshik 


0,09 

BrahmspuU#, 

tfulshik 

Darrabg 

VIII 

VIII 

0.140 

3.000 

2.641 








Sub-total 

0 UO 

3.000 

2.641 








say 

0 

3 

3 



ONGOING PROJECTS OF TEN1H PLAN - MAJOR PROJECTS 


SL, 

NO. 

-f 

NAME OF 
project 

YEAR OF 
APPROVAL 

APPROVED 
COST (R5, 

basin; RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

C.C.A. f000 
He.] 

STARTED IN 
plan 

COST {RS.CRORESl 

LATEST EXPENDITURE 

BENEFITS f'000 HA.I 

1,1 T OAT CREATED UTILISATIO KEMARK!s 


CRQRESj 






ESTIMATED 

UPTO 03/3002 


Li PIG 03/2002 

N UPTO 

(1) 

( 1 ) 

131 

14) 

isl 

&L 

(71 

m 

el._ 


m 


I«1 

(™)M. 

1. 

Dhansiri 

1975-76 

n.ao 

Brahmaputr^i'D 

Darning Udalgurt Divariion 

4i sa 

V 

355.000 

163.290 

41.683 

21,559 

10.710 





hanstrt 










2. 

QcrdiVarai 

1975-76 

49.936 

Brahmnpptra/ 

Jhabharalli 

Surntpur 

Divorsion 

16.99 

V 

49.936 

46.220 

16.394 

31 >452 

14.400 

3 

Inlog rated 

1975^66 

4.57 

Brahmaputra/ 

Nagsen 

Lift 

21.46 

V 

113,930 

65.910 

21 450 

29.0S3 

15,440 


Kollong 



Kallong 










4. 

Champ small 

1980-31 

15.32 

Brahmaputra/ 

Champamati 

Kokrjjhar 

Diversion 

15.99 

VI 

128.270 

57,030 

15.994 

1,100 

0.533 

5 

Fagla-diya 

ZQ01 

540.99 

HfjitmapLUrai'P 

aglaldiya 

Nalbarr 

Storaga 


IX 

1O&9.40Q 

42.000 

54.160 

0,000 










Subtotal 

1716.536 

374.450 

150 . am 

S3.194 

.11 M3 









Say 

1717 

374 

150 

03 

41 


47 



































State. SISSAM 


State: A 5 SSM 


Ongoing Project of Tenth Plan- Medium Projects 


5L 

NO. 

NAME OF 
PROJECT 

TEAR OF 
APPROVAL 

APPROVED 
GOST (RS 
CHORES] 

BASIN ,' RIVER 

DISTRICTS 

FJFNEFlTTGO 

TYPE 

C.C.A. (‘000 STARTED IN 
Ha} PLAN 

GOST fR&.CRQRES) 

LATEST EXPENDITURE 

ESTIMATED UPTO 03/2002 

benefits nroomt 

. T nr CREATED DTI LIS ATI O 

U ^ UPTD 03/2002 N UPTO 

REMARKS 

l\) 

t^] 

[3J 

(4] 

(5] 

M 


(B) 

ft) 

jm 

UK 

_ 

_ 

<™> 

usi 


KJllongn 

1976 

0.51 

Brahmaputra, 1 

KaEJong 

Kerbi AngEnng 

Diversion 

1.65 

V 

5.540 

3 710 

2.G9C 

D.OflO 


Project Shifted 
to Minor 

C jL'jg a ry 

1 

tiuridihmg 

1979*80 

1 13 

Brahmaputra/ 
Burid thing 

Dibrugarh 

Lift 

3.55 

AP 1978-BO 

27 390 

15,480 

xoeo 

2.040 

0.560 


2 

DoroltJ 

1MZ-B 3 

6.77 

Brahmaputra/ 

Pagladiya 

Kamrup. Nalbari 

Diversion 

8.91 

AP 197H-B0 

3X370 

44.000 

6.007 

1.250 

1 220 


3 

N aw 3 i pur UH 

19BQ-B1 

14 93 

Brahmaputra/ 

Kupliil 

Karbi Anglonu 

Lift 

2.43 

VI 

14.930 

11.620 

2.430 

1.600 

0 503 


4 

Pa hum a ra 

1979-80 

4.97 

HrahrnapLJlr C\ 

Gar pc 1 , a 

Divers ton 

B.9 

AP 1970-80 

46.167 

32,920 

0.900 

10.851 

4,600 



Subtotal 

121.847 

104220 

2X317 

15,641 

6 M3 

Say 

118 

104 

23 

16 

7 





ONGOING PROJECTS OF TENTH PLAN 

■ EXTENSION,REN OVATION AND MODERNISATION SCHEMES 



ER M - 0 











ERM O 

SL NAME OF 

NO. SCHEME 

TEAR OF 
APPROVAL 

APPROVED 
GOST (RS. 
CRORES) 

BASIN / RIVER 

NAME OF 
ORIGINAL 
PROJECTS 

DISTRICTS 

BENEFITED 

STARTED IN 
PLAN 

COST I’RS 

LATEST 

ESTIMATED 

; .CROP ESI 

EXPENDITUR 

E UPTO 

ADDITIONAL BENEFITS ['000 HA.} 

REMARKS 

CREATED UTILISED 

UPTO 03/2002 UPTO Q3/2002 

m iz) 


[4) 

( 6 ) 

m 

m 

m 

IK 

(IK 

UK 

m - 

m m 

_Lli___ t i 

1 Med Of 

Jamurta 

1099-2000 

60.27 

Brahmaputra/ 

Jamuna 

Jamuna Flow frr. 
P rejects 

Nagaon, Karbi,. 
Aug long 

IX 

60 276 

0,650 

tuna 

1.000 








Sub-total 

60,270 

P.050 

itoia 

1,000 

* 







— - 

60 

1 

ii 

1 



48 








































Stale: J15S2VM 


State: $SS8*{ 



MJ - M 






NEW PROJECTS OF TENTH PLAN 

- MAJOR PROJECTS 



MJ -M 



SL 

No, 

NAME OF 

project 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN / RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA. 
f'aoo Ha ) 

COST (R5.CRORE5) 

LATEST EXPEND! t'UR 

ESTIMATED E (JPTO 

ULTIMATE 
POTENTIAL 
{’AGO Ha. ) 

REMARKS 




fit 

13) 

(3) 

(4) 

(SI 

16} v 


m 

SL JM 

(V), „ 

M 
































MO . M 






NEW PROJECTS OF TENTH PLAN 

- MEDIUM PROJECTS 



MO - N 



SL, 

No 

NAME Oh 

PROJECT 

TEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN i RIVER 

DISTRICTS 

benefited 

TYPE 

CCA 
{'OOfl Ha.) 

COST (RS.CRORESl 

LATEST EXPENDITLfR 
ESTIMATED E UPTO 

ULTIMATE 
POTENTIAL 
(■’GOO Ha.} 

REMARKS 





VI) 

{2} 

[4) 

(5) 

ft) 

e> 

(0} 

m do) 

till 

m - - 




_Mi.- 







.....fjlL . 





















EHM • 

N 



NEW PROJECTS OF TENTH PLAN - 

EXTENSION.RENOVATION AND MODERNISATION SCHEMES 


ERM - N 



SL. 

No. 

NAME DF 

PROJECT 

year of 
approval 

APPROVED 

COST 

BASIN/RIVER 

NAME OF 
ORIGINAL 
PROJECTS 

DISTRICTS 

BENEFITED 

G,C,A. 
fOQO Ha.) 

COST (RS.CRQRES) 

LATEST EX PEN DlTUR 

ESTIMATED E UPTO 

ADDITIONAL BENEFITS LOGO HA.} 

ULTIMATE CREATED UTILISED 

POTENTIAL UPTO 03/2002 UPTO 03/2003 

REMARKS 



Ml 


131 

(4) 

(5] 

m 

m 

M 

m 

_(111. . 

_ 




iv 

i 

i*/ 

Mnd. Of Sukla 

.Llj! 

UA 


Brahmaputra/ 

SukTa 


Karri imp 


25.00 0 0.320 

3.050 

- 











Subtotal 

25,000 0.320 

3.050 

_ 











S a Y 

25 0 

3 












49 




















































































SUMMARY SHEET { Upto End of IX Plan) 


STATE: BIHAR 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 522150 Th.Ha. 


A PROJECTS TAKEN UP/COMPLETED 


Taken Up Completed 



Pre-Plan 

Plan 

Pre Plan 

Plan 

Major 

2 

24 

2 

14 

Medium 

2 

25 

2 

IT 

ERM 

0 

6 

a 

2 

Total 

4 

SS 

4 

33 

POTENTIAL CREATED (Th, Ka,j 






Completed 

Projects 


Ongoing Projects 


Pot. Created 


UIL P, 

Pot. Created 

Major 

1946 


887 

93 

Medium 

114 


53 

13 

ERM 

177 


941 

843 

Total 

2237 


1881 

949 


Ongoing 

Pro Plan 

Plan 

0 

10 

0 

8 

0 

4 

0 

22 


C Estimate/Eiipenditure (R$- crores) 

(Ongoing Projects) 

LEC 

Major 5231 

Medium 4120 


Expenditure Upto end of March 2002 
1685 


192 




















































State: 'Bihar 


Compendium of Major and Medium Irrigation Projects uplo end of IX Plan 


State: ‘Bihar 


BIHAR 

1, =' !?QJECTS COMPLETED DURING PRE-PLAN PERIOD -MAJOR PROJECTS 


MJ ■ C EPP) 

St. NAME OF 

NO,. PROJECT 

BASING 

RIVER 

DISTRICTS TypF 

BENEFITED 

CCA 

(DCO 4 HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST 

{Rs 

CROREJ 

POTENTIAL 
UPTQ- 3/02 
f 000 HA) 

UTILISATION 

UP TO '3J02 REMARK5 

COOO HA.) 

1 1 

3 

4 S 

6 

7 

a 

9 

10 

11 12 

1, Sons Canals 

Gangs t Soro 

Bhajpur Rohtas, Patna, Diversion 
Jahanab-gd, Gayj, 

Aurangabad 

£oe:74 


IS 73 

2.68 

347.23 


2. Tribonl Cabals 

Ganga/ 

Gijndak 

Champaran Diversion 



1314 

0 82 

48 16 







Sub-total 

3.S0 

395.39 







Say . 

4 

395 



3 PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MEDIUM PROJECTS 


fin . C fPP1 










MD-C fPPJ 

TYl LJ ■ \j> 

SL. NAME OP 

NO. PROJECT 

BASIN,/ 

RIVER 

districts 
BENEFIT! ED 

TYPE 

CCA 

(DC0 h ha.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST 

(Rs 

CHORE} 

POTENTIAL 
UPTQ T 3/02 
('000 HA) 

utilisation 

UPTO "3/02 
I'ODO HA.) 

REMARKS 

1 2 

3 

4 

5 

£ 

7 

a 

9 

10 

11 

12 

1. Tour Canals 

Ganga 

East Champa*an 

Diversion 



1B7B 

0.01 

1.62 



2- Dhaka Canals 

Gang* 

East Champaran 

Diversion 



1901 

0.06 

6.43 







Sub-l ola 1 



0.07 

fl,10 







Say 



0 

a 




S3 























































15$ 1 


ur 













OO'ISSl 


$ru* 


itlOMing 


















pBqcucLisf ’EAe;"! 




itiiBO 




1B561 


SEES 

IA 

£9-9961 dV 00 091 

uOi$ jamQ 

l peqeBuejriy se^OH 

fluog 'pEue^ 

tsa 

B9fil 

|ba*i h 6|H euos 

PI 










epweieN 








SITE 


tSE 

IA 

III 

00 Ll 


’peqButLjCf 

pfiuef) 

96 0 

E961 

UUqlfiieJOpo 

€1 










euebciix 'tundoijpci'g 








D6 9J. 


moz 

IA 

111 


U01SJ6AIQ 

FOCJjnd ‘0&JB9»|*g BPUCD C&UE^ 


1961 

|thjpq j n,dley 

El 










jndpisetuffg 















jndjcjiciin^j (|ti|SfeA 















1 1 uE 81 G d OQ ’UGWjg 















iJGJEg'UGJGduJCMD 

^cpocf) 





dTl HV M m 


9t'5K9 


1* Z&Z 

IA 

III 

00096 

attains 

'UFJECtUJEL^ ISTI3 

f6uf£> 

9C9£ 

1961 

tSt) ’leputQ 












HfBpue^ 



ojfii'.eg 




00 193 


S6SQ1 

IA 

1 

00 BYE 

uO|$j*a|q 

jeipiex 

■pSue^ 

WPZ 

mi 

pue eOcjpry f£0>t 

U 

puswmr 













|S1 l 




OQ'DS 


80 u 

A 

m 

OO BS1 

pftejojs 

cppo^j “jnd|Cl!mqg 

efiueo 

PS'Z 

E9fil 

jiOAJOs^y uepuei|3 

Ot 



w s* 


91 l 

AJ 

in 

06 fit 

Mfli5iaAiQ 

i Ln-’-q n l| jjv 

eBuprj 

AS 0 

£961 

uo;ieEljj] e]wcx 

6 














JUC 43H 




59 BE 


Z1> 0 

III 

ii 

1 wtz 

eBei&lS 

sriH^y 

eBup^ 

90 

9961 

csti W ^ meQ ej|4dx 

9 



SE'SS 


E6> 

II 

ii 

Et'SE 

afitUOlg 

jsBurt^j 'jnd^BGL|g 

eBupq 

9‘9 

£901 

jfOAJsny enpeg 

i 



E6SZ 


B9'0 

II 

ii 

Of vz 

afiejovg 

jaGunpv 

cButQ 

i-eo 

9661 

AeiltA inm 

9 



nz 


EE 0 

II 

ii 

£Z SZ 

UQ! 5 JO Aid 

e>|upg 

e6upg 

ZZ'Q 

iMl 

Jf*M c lf BL l>1 

5 



05 11 


W 0 

11 

f 

09EI 


eAcg 

eftucg 

95 0 

9561 

johjoj*/ jnddfj 

V 



00 Z1 

, 

sro 

II 

i 

DC El 

&6cjCj)s 

sAtO 

e6ueo 

iSO 

£561 

Jeq jOrt 

T 



ECU 


CS 0 

11 

i 

M OE 


vApq 

I'BuEC) 

$90 

5661 

UC 

E 



85 BE 


09 0 

1 

1 


aBcjdjg 

jnd|t8euia 

BfiOPQ 


9061 

A&jjCa 

1 

n 

ti 

ZX 


II 

01 

6 

f 

L 

9 

5 

P 

C 

E 

i 


(^VH OOOj 

{VH DOCU 


{35dCm3 

MOI131dWOQ 

jyvis 

I'VH 


□ aiJId'HNHa 

y3Aiy 

iSOO 

IVAOHddY 

L33royd 

'DM 

s>iyvw3ti 

SCIC, Oi-dfl 

zm ,oidn 


iSOD 

dO 

dO MVId 

,00 OJ V33 

3dAl 

SAOiaASlO 

wisva 

□3AOyddV 

dO WV3A 

dQ 3IMYN 

IS 


Mouvsnun 

iVlINBlOd 



NVId/HV9A 











o-m o-m 


sxo^rouj yorvw- croiysd Nvid- xi jo qn 3 oidn oIUTdwoa slolfoSd x 


jmjifr :dm$ 


LJEld XI pua ojdn spefojcj uojpOuj| uinipoyy pue JofeiAl JO uinipusduio^ 


jm/nj, :w??s 


















State; *IUfwr 

MD-C 

5L NAME OF 

NO. PROJECT 

i _ z 

I Atiri Canal 

2. Balanc Canal 

3. Dhawo 

4. OurgawaM Canal 
5 Kanhari 

5 Khargpur L ake 
7 Nagf 

- Paiikatm Irrigation 

Sch. 

- Lokino Irrigation 

Sch, 

0 Moras 
U Musakhand Dam 
ID Jab Reservoir 

II Palm of Baer age 

12 Bulharna 

13 Ajjjii (Kukurjhop) 

14 Chausa Pump 
Canal On Ganqa 

15 Surajgarh Pump 

16 PhulMiorra 

17 0ilS5l 


5 

Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: *Bifuir 


4. PROJECTS COMPLETED UFTQ E-NO OF IK -PLAN PERIOD - MEDIUM PROJECTS 




YEAR OF 

approved 

COST IRS 
CRQftEJ 

BASING 

DISTRICTS 

TYPE 

CCA (0OO - PLAN OF 

PLAN/ YEAR 
OF 

COST fRs. 

POTENTIAL created 

UTILISATION 
UPTO '3/02 

REMARKS 

APPROVAL 

RIVER 

BENE FITTED 

HA) START 

COMPLETION 

C Ft ORE) 

LfPTO' VQ2 rooo HA) 

rood HA,) 

3 

4 

6 

6 

7 

8 9 

10 

11 

12 

13 

14 

1957 

o.ts 

Gangn, 

Punrum 

Aurangabad- 

Storage 

5,10 1 

II 

0,15 

1.00 



1666 

0.03 

Gangs, 

Balan& 

Palamu, Aurangabad 

Storage 

7.09 1 

IE 

0,19 

e.00 



I960 

015 

Gangs, 

Aurangabad 

Storage 

3.00 1 

II 

0.16 

3,00 





Dhaw?a 

% 








1966 

0.09 

Gang a 

Robtas 

Storage 

1 

II 

0.40 

16 02 



1655 


Gangd 

Muricjer, Nawsda 

Storage 

4.04 1 

11 

0.56 

3.04 



1955 

0 18 

Gangs 

Monger 

Storage 

5.28 1 

II 

0,44 

5.60 



1956 

0.1 

Gangs 

Mungcr 

Storage 

1.20 1 

II 

0,40 

1-55 



I960 

2,5 

Gangs 

N aland a 

Diversion 

6,50 IE 

III 

2.75 

6 50 


Project Nat 
Roportod Earlier 

1561 

2-2 

Gangs 

N a kind j 

Diversion 

4.50 III 

III 

2 55 

450 

- 

Project Not 
Roportad Earlier 

1560 

1.47 

Gang? 

Mu tiger 

Storage 

4.60 EH 

TV 

1.47 

5.90 



1963 

1 14 

Gangs 

Rohtas 

Storage 

10.11 AP 66-69 

AP 7H-B0 

2.12 

11.74 



1971 

0.84 

Gangs 

Niwads 

Storage 

IV 

AP 7B-B0 

1.65 

2.20 



19EB 

0.90 

Gangs 

N aland a. Ja liana bad 

Barrage? 

0,10 AP 68-69 

VI 

2.44 

7.40 



1972 

0.63 

Gang g. 

Gaya 

Sloragn 

3.S9 V 

vn 

11.75 

2.39 



1973 

1,42 

Gangs 

Manger 

Storage 

V 

vu 

21 02 

5 11 



1974 

0,69 

Ganga 

Bbajpur 

Pomp 

5.50 V 

VII 

7.75 

9.94 



1676 

1,12 

Gangs 

Mungcr 

Pump 

V 

VII 

a. ia 

1.60 



1978 

4,65 

Gangs 

N aw ado 

Storage 

9.50 A P 76-80 

VII 

37.73 

6,51 



1976 

1.46 

Gangs 

Bhagalpur 

Storage 

2.64 AP 78-80 

LX 

2384 

4.00 




Sub-tmal 125-51 10-6,20 


Say 125 106 


55 


























State: 'Bihar 


Compendium of tVldjor and Medium Irrigation Projects uptn end of IX Plan 


3 


State: 'Biftar 



PROJECTS COMPLEX . ■ DURING PLAN PERlGi' d'O END OF NINTH PLAN - tXTENSlON.RCHOVATION AND MODERNISATION SCHEMES 




Bihar 


*5 PROJECTS COMPLETED UPTQ END 0^ IX PLAN 

-ERM SCHEMES 





ERM-C 









ERM-C 

SL NAME OF 

HO, PROJECT 

1 2 

TEAR OF APPROVED 
APPROVAL COST 

3 4 

NAME OF 

ORIGINAL BASlN/RtVER 

PROJECT 

& 6 

DISTRICTS _ YpF 

BENEFITTEO 

7 B 

CCA (000' 

Ha, f 

9 

PLAN or ''EAROF 

it^RT C0MFLET1 

STar t on 

10 It 

COST |Rs. 
CHORE) 

12 

ADDITIONAL 

potential 
ijpTcy mi 

mo HAT 

13 

ADDITIONAL 
UTILISATION 
UPTO '3/02 
f'ODO HA.I 

14 

REMARKS 

15 

1. Tribeni Canal 
Extension 


Tribenl Canal Ganga 

Cham pa ran 


I Ell 

1,43 

53 , ia 

- 

Included In 

Gan dak Project 

2. Sane Barrage 
Remodelling and 
Link Canal 


Sone Canal Gangs t Sonc 

Bhojpuf. 

Rtihias, Patna. 

Jahanabad. 

Gaya & 

Aurangabad 


IV IV 

16. OS 

124 33 


Additional 

Potential 
developed during 
plan period. 






Subtotal 

1TA6 

177 43 








Say 

17 

177 




56 





























State: 'Bihar 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: ‘Bihar 


Mi-0 


5 ongoing PROJECTS OF X PL am - MAJOR project 


MJ-Q 


5L 

NO 

1 


NAME OF YEAR OF BAS|W ' DISTRICTS 

PROJECT APPROVAL RIVER BEMEflTTEO 

2 3 4 S ft 


TYPE 


7 


CCAfD m STARTED 
HA.I IN PLAN 


LATEST 
ESTIMATED 
COST (R& 
CRCRE) 


EXPENDITU 
RE UPTO 
3/02 [Rs. 
CRORE) 


ULTIMATE 

IRR, 

POTENTIAL 


& 9 10 11 12 


POTENTIAL 
CREATED 
upto' mz 
{“000 HA) 
13 


UTILISATION 
UPTO 3/02 

rooo HA.) 

14 


REMARKS 

IS 


1 

Wtrslurn Kasr Canal 

19-61 

13.49 

Ci-angai 1 Kosi 

Madhutwni, Darbanga, 
Snmastipur 

Barrage 

2. 

Bag mail' 

1979 

5-78 

Gang,a 

Sltamarhi 

Storage 

_ 

North Koof IS] 

1972 

10.00 

Gangai' North 

Gaya, Aurangabad 

Storage 


Rc3KfrvoFf 



Koel 



3 

DuTgsvaSi Reservoir 

1976 

35 30 

Gang a. 1 

Du maw ah 

Pohlas. Kaimur 

Storage 

4 

Barrar Reservoir 

197S 

a 03 

Ganga/ 

Barrar 

Jamur 

Storage 

5 

Trlaiya Diversion 

1&74 

13 45 

Gang 

Dh^dhar 

Gaya. Nawada 

Diversion 

ft 

BatishwarislHan 

1979 

u .&& 

Ganga 

B hagai pur 

Pump 


Pumfl Pliaaa I 

Bansajrjiir jlS] 

1976 

91 31 

Ganga. Sornj 

Bhpjpuf 

Storage 


{Unit 1 only is approved) 






7 

Upper Kiul Rui. 

1976 

ft,07 

Gangal Kiul 

Jjmui, Munger 

Storage 

ft 

Gandak Ph ir 

UA 


Ganga/ 

Ea^t & YVast 






Gandak 

C bam par an, Sr win , 
VaishaLi 


9 

Kosi Eastern Canal 

Ph, IP 

UA 


Gangaj'Kosi 

Pumla r Saharsa, KatlhAT 


10 

Pun pun Barr rag o 

199ft 


20,78 Gang*/ 

F’mnaiGaya, Jahanabad 

Barrage 




Punoun 




185.30 

III 

904.01 

487.36 

234.60 

24 48 


103.64 

V 

153,71 

3&.74 

101 60 



124.27 

V 

ma 

54 9, is 

107 SO 

46.00 

IS with 

Jharkhand Oriss 
and Wosl Bengal 

37,67 

V 

361.69 

184.01 

17.45 

0,00 


22.40 

V 

336,92 

52.13 

25 40 

- 


19.00 

V 

39& 91 

59,25 

31,70 

- 


2266 

V 

577.94 

41,51 

25 63 

- 


206 00 

V 

287.65 

117.45 

- 

- 

IS with M,P & UP 

15 00 

V 

159.16 

126.22 

15,50 

13,50 


1003 40 

VII 

578.27 

11588 

23^.00 

9,50 



VII 

t66 32 

113.39 

73.00 

* 


13.60 

fX 

199.41 

1.44 

13 92 




':-Tho 5 d aft pru posed as ruw ithsmes lor XI Plan 


Sub-total 5231-21 13135.03 366,82 53.4ft 

^ay 5231 1B95 55? &iT~ 





































State: 4 Bihar 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: ‘Bihar 


i 


7 ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 


MP-Q _________. ._ _ --- M0 '° 


SL. NAME OF 

NO- PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTCRs, 

CRORF.) 

BASIN/RtVER 

DISTRICTS 

BENEBTTED 

TYPE 

CCA (00O' 
HA.} 

STARTED 
IN PLAN 

latest 

ESTIMATED 
COST [Rs. 

EXPENDITU 

RE UPTO 
3702 ( Rs. 

ULTIMATE 

1RR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO' 3/0 Z 

UTILISATION 
UPTO "3/02 
rODO HA.) 

REMARKS 








CRORF 1 

CRORFl 

room hai 


1 2 

3 

4 

5 

6 

7 

e 

9 

10 

11 

12 

13 

14 

15 

1. Orm 

19*76 

2.96 

Gangs 

Banka 

Storage 

9.10 

V 

56-76 

53-ZC 

9.so 

5.50 



2. Batanc IS) 

1975 

4.01 

GamgAJ 1 

Aurangabad 

Storage 

a oo 

V 

6100 

40 46 

8 87 

7,36 


IS with 



Galana 










Jharkhand 

3 Malai Irrigation' 

UA 


Gang a. 1 Sone 

Bhojpur 

Sloragfl 

S.B2 

VII 

9.97 

2.27 

7.74 

* 



4 BatashwaraEthan 

1977 

2.97 

Gangn, Sone 

Phcig.il pur 


SIS 

V 

37.B7 

1.97 

6.50 

- 



DUmp Ph-ll 

5 Chakra rial la Pump 

1976 

8,43 

Gang a I 

WunguF 


15 22 

AP-78.B0 

106.33 

71 95 

6 58 




Ph. i 



Dhakranalla 











6 Chakra nail a Pump 

1981 

4 76 

Gang a/ 

Mungai 


3.66 

VI 

11.40 

6-44 

4.02 




Ph. II 



Ohakranalla 











7 Sindhvvarni 

19B1 

4.4& 

Ganga 

Mungei 


9.88 

VI 

48.32 

10.72 

9.30 




S Laldaiya Causft Way 

UA 






IX 

3.90 

1 07 

0.00 

0.00 




Subtotal 

41963 

191.90 

53 51 

12.86 

Say 

420 

192 

53 

13 


■^Thesa ara proposed as nsw schbmas tor XI Plan 


58 



















State: 'Bihar 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


State: 1Bihar 




ERM O 


SL. NAME OF 

NO. PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

cosrfRs 

grore; 


J_ 2 _3_A 


NAME OF 
ORIGINAL 
PROJOT 

5 


8 ONGOING PROJECTS QT X PLAN ■ FRM SCHEMES 


BA5IWRWER 


DISTRICTS 

BENEFITED 


LATEST EXPENDITU 
STARTED ESTIMATED RE UPTO 
IN PLAN GOST (Rs. 3^2 (Rs. 

CRQREJ CRORE) 

5 9 10 


ADDL. ULT. 
IRR. 

POTENTIAL 

11 


ADDL, 
POTENTIAI 
CREATED 
UPTO' 3,02 
|2 


ADDL 

UTILISATION 
UPTO *3/02 
('000 HA ] 
13 


CRM-O 


REMARKS 


So no Modernisation 

1976 

235 93 

Gang a/ Sana 

Bhojpur. 

Rohlus., Patna, 

Gaya. 3uxor 

VII 

74534 

236.61 

900,41 

066.41 

K ad wan (India purl 

Ros.r 

Jamam? Pump 

Scheme Including 
Larma Pump canal 

UA 

UA 

- 

Ganga \ 

GangafKarmanasa 

Palaimif 

Rohtas 

Kaimur 

VIII 

VIII 

94 57 

40.14 

34-30 

4.23 

ft os (oration work in 
Eastern Kcsi 

Gandak & other 
completed canals 

UA 




IX 

150 

27.00 


17200 


Sub-lutal 

990.21 

30575 

MO. 71 

542.64 

Say 

90D 

300 

941 

843 


■'sThase are proposed as new schemes fo' XI Plan 


3 NEW PROJECTS QF X PL.AH ■ MAJOR PROJECTS 


M>J-N 

SL 

NO. 

1 


NAME OF 
PROJECT 

2 


YEAR OF 
APPROVAL 

3 


APPROVED 

COST|Hs 

CROREJ 

4 


BASIN/ DISTRICTS 

RIVER BENE FITTED 

S 6 


TYPE 

? 


MJ-N 


CCA [000’ LATEST ESTIMATED EXPENDITURE UPTO V02 ULTIMATE IRR. POTENTIAL 
HA.) COST fR? CHORE] (Re CRQRE) (*000 HA] 


10 


11 


REMARKS 

n 


nil- 


59 






























































State: 'Bihar 


Compendium of Major and Medium Irrigation projects upto end of IX Plan 


State: ‘Bihar 


IQ. MEW PROJECTS QF X PLAN - MEDIUM PROJECTS 


ML U 

3L NAME OF 

NO. PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTfRs 

CHORE} 

4 

BASIN/RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (ODD 1 
HA.} 

LATEST ESTIMATED 
COST (Rs. CHORE) 

EXPENDITURE UP TO 3102 
{Rs, CHORE) 

ULTIMATE IRR r POTENTIAL 
(“000 HA) 

REMARKS 


3 

S 

fi 

7 

8 

9 

% 

10 

11 

1 Munhara BarragB 

iom 

7.17 

Gantjdi'Bal an Madhubani 

Diversion 

366 

6.04 


3.42 


2 Man dal woir 

UA 






42 .98 


3 35 


sc h time 

















Sub-lolal 

40.02 


6.77 








Say 

40 


7 







11 NFW PROJECTS OF X PLAN ■ CRM SCHEMES 














ERM-ISI 

■FRM-N-- 

SL. NAME OF 

NO PROJECT 

YEAR OP 
APPROVAL 

3 

APPROVED 

COST 

(Rs. CHORE) 

4 

NAME OF 
ORIGINAL 

PROJECT 

5 

BASIN DRIVER 

6 

DISTRICTS 
BENE FITTED 

1 


LATEST ESTIMATED 
COST (Rs. CHORE) 

8 

EXPENDITURE UPTO 3/02 
(Rs. CRORE) 

9 

ULTIMATE IRR. POTENTIAL 
food HA) 

10 

REMARKS 

11 

l R«torallon o) 
Low^r Kiul 
Irrigation 

UA 




JaniLM 


29.24 


28.75 








Hub-total 

29.24 


25.75 








Say 

20 


29 




















































SUMMARY SHEET ( Lpto End of IX Plan) 


'i 


STATE: CHHATTISGARH 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 1146.93 Th.Ha, 


A PROJECTS TAKEN UP^COMPLETED 


Taken Up 

Completed 

Ongoing 

Pre-Plan Plan 

Pre Plan Plan 

Pre Plan Plan 


Major 

4 

7 

4 

3 

0 

4 

Medium 

4 

29 

4 

22 

0 

7 

ERM 

0 

2 

0 

2 

0 

0 

Total 

B 

3B 

8 

27 

0 

11 


POTENTIAL CREATED (Tfi Ha.) 





Completed 

Projects 

Ongoing Projects 


Pol. Created 

UIL P. 

Pot. Created 

Major 

364 

735 

493 

Medium 

136 

45 

7 

ERM 

79 

C 

0 

Total 

579 

780 

500 


C EslimatefEKpenditure (Rs, crores) 

(Ongoing Projects) _ __ 

Lec Expenditure Upto end of March ZQD2 


Major 

2608 


1246 

Medium 

222 


43 

ERM 

0 


0 

Total 

2836 


1289 


6t 


















































Compendium of Major and Medium Irrigation Projects upto end of IX Plan 




\ 


Mu ttv I'.^rffrrrsrirj^f 


CKATTtSGARH 


PROJECTS COMPLETED DURING PRE-PLAN PERIOD ■ MAJOR PROJECTS 


MJ -C jPPi 


SL 

MO 

- \ r r L 

NAME OF 

PROJECT 

BASIN.' 

RtVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA 

(000'ha.) 

YEAR/ PLAN 
OF START 

YEAR OF 
COMPLETION 

COST (Rs 

CRORE) 

POTENTIAL 
UPTO' 3J02 
( r 00Q HA) 

UTILISATION 

UPTO‘3/62 REMARKS 

fW HA.| 

1 

Z 

3 

4 

5 

s 

7 

e 

9 

10 

11 12 

T. 

T^ndula 

Mahans dJ 

Durg 

Storage 

24630 


1921 

1 20 

6S.2Q 

30.10 

2. 

Mahanadi Main Canal 

Mahans dl 

Raipur 

Diversion 

- 


1923 

1 7.63 

B5.0G 

85.QG 

3. 

Kharang Tank 

Mahmud i 

Diiaspuf 

Tank 

54.70 


1931 

o f as 

40.S 

40.50 

4. 

Mamyan Tank 

Mahanadi 

Bilaspur 

Tank 

64 80 


1933 

□ .62 

30.8 

34.50 







Sub-total 


20.30 

224.50 

250 10 







Say 


20 

225 

250 


63 

























$tttit" Chhaui^jnrh 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


V a t r: i "Ji/uj 11 iftjn rii 


m 


? PROJECTS COMPLETED DURING PRE-PLAN PERIOD ■ MEDIUM PROJECTS 


Mf) - 

C (PP) 












MD - C [FPJ 

St- 

NO 

NAME OF 
PROJECT 



BASING 

RIVER 

DISTRICTS 

Q ENE FITTED 

TYPE 

CCA 

(000 p HA.) 

YEAR/ FLAM 

OF START 

YEAR OF 
COMPLETION 

COST (Rs. 

CRORE) 

POTENTIAL 
UPTO' t;q 2 
fQOO HA} 

UTILISATION 
UPTO 3/02 
fOOD HA.) 

REMARKS 

1 

2 



3 

A 

5 

G 

7 

a 

9 

10 

11 

12 

1, 

Pindrawn 


• 

Mahanadi 

Raipur 

Storage 

3.BO 


1009 

0.02 

2.60 

2.60 


2 

Maroda Tank 



Mahanadi 

Ourg 

Storage 

0 50 


1909 

0.04 

0.40 

0 30 


3. 

Khapri Tank 



Uahanadl 

Durg 

Storage 

e.ao 


1011 

0.04 

4.30 

4.40 


4. 

Kumhhari 



Mahan adl 

Raipur 

Storage 

7.TO 


1927 

0.07 

2.60 

3 00 



Subtotal 

0.17 

9.90 

10.30 

Say 

0 

10 

10 


6 A 

















State: Cfilial Iisfftirfj 


Compendium c ..djor and Medium Irrigation Projects upto end of IX Plan 


funt'; Chfu ttU ^arH 


3. PROJECTS COMPLETED UPTQ END OF IX PI AN PERIOD - MAJOR PROJECTS 


SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BAS(Nf RIVER 

DISTRICTS 

BENEFITTEO 

TYPE 

CCA (000 r 
HA.) 

YEAR/ PLAN 
OF START 

YEAR/PLAN 

OF 

COMPLETION 

COST (Rs. 

CRORE) 

POTENTIAL 
UPTO' 1 im 
COOO HA) 

UTILISATION 
UPTO “3102 
( OOQ HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

Q 

9 

10 

11 


12 

13 

1 

Hasrica tiango 

1967 

4,97 

Mahanadi 

Bllaspur 

Barr age 


AP G6-69 

V| 

13.39 

42.0Q 

42 


Z 

R8C 

Pair! 

1973 

497 

Mahanadi 

Raipur 

Storage 

39 60 

IV 

IX 

32.19 

73.736 



3 

Kodar 

1977 

2,96 

Mahanadi 

Mafia sa mu nd 

Storage 

21.70 

V 

IX 

35.15 

23.472 




Strhtftjal 


SI .43 


139.21 


A2 


























Still?: CfiJiiitnscfii t { r 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Stilly. Cfcfuit iispnrli 


1 


4 PROJECTS COMPLETED UPTQENDOF IX -PLAN PERIOD -■ MEDHJM PROJECTS 


MD'C 


SL 

NO 

RAMS OF 
PROJECT 

YEAR OF 

APPROVAL 

APPROVED 

C0ST{RS. 

CRORE] 

BASIN/ RtVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA jQOO 1 
HA.) 

PLAN OF 

start 

PLAN/YEAR 
OF 

completion 

COST (Rs 
CROREJ 

POTENTIAL CREATED 
UPTty 3SQ1-WOO HA) 

UTILISATION 
UP TO '3/02 
fOOO HA.) 

1 

2 

3 

4 

5 

6 

7 

9 

9 

10 

11 

12 

13 

1. 

Gonrjit 

1953 

DJ5 

Mshanadi 

Durg 

Storage 

508 

i 

It 

0.69 

2.10 

4 90 

2. 

Sara da 

1953 

1.1 

Mahanadi 

R&jnandgaon 

Storage 

7.40 

3 

III 

1.60 

7 40 

6.90 

y 

Keshwa Nalta 

1958 

0.24 

Mahanidt 

Raipur 

Storage 

4.00 

II 

16 

0.59 

3.80 

2 40 

4. 

Karfar Hall a 

1956 

G.2B 

Mahanarii 

Raj garn 

Storage 

4.70 

II 

III 

0.98 

4.70 

4.70 

5. 

0 tiara 



Godavari 

Ra^mjnctgaon 

Storage 

3.50 

11 

111 

0,16 

1,20 

0.90 

6. 

Kumwarpur 

1969 

OJB 

Gsnga 

Sarguja 

Storage 

6,50 

IV 

V 

i.aa 

4,20 

3.90 

7. 

Mapna 

1971 

0,47 

Godava n 

Bastar 

Storage 

1.90 

tv 

V 

0.80 

1.50 

1.40 

a 

Pulka 

1970 

0.48 

Gangs 

Raigarh 

Storage 

1,70 

IV 

VI 

1.48 

1.70 

2.10 

9 

Barinadi Ph.j 

1977 

0.4 


Basitar 

Storage 

3,00 

V 

VI 

0.90 

2.70 

1,00 

10 

(Th inburn Wadi) 
Ruse 

1975 

0.76 

Mahan adi 

Rajnancigaon 

Storage 

2 7Q 

V 

VI 

1.23 

1.60 

1.99 

11 

Kinkari 

1976 

1.04 

Mahanadl 

Rajgarh 

Storage 

5.70 

V 

VI 

0.76 

4.90 

4.4 

12 

Poralkol 

1978 

5-25 

Godavari 

Bastar 

Storage 

10.00 

V 

VII 

5.46 

14.60 

6.50 

13 

Ghongha 

1970 

2.16 

Mahanadi 

Bilaspur 

Storage 

8.50 

AF7B-80 

VII 

9.28 

9.30 

9.00 

14 

Kharnarpokut 

1978 

1.61 

Gan ga/ 
Rihand 

Ratgarh 

Storage 

5.40 

AP7B-8D 

AP 1990-92 

11.01 

3.50 

6.50 

2 .20 

4.50 

16 

Matiarnmi 

197? 

1.61 

Mahanadl 

Durg 

Storage 

5.60 

AP7B.80 

VIII 

20.45 

16 

Piparia Nala 

1977 

3 81 

Mahanadi 

Rajnancfgaon 

Storage 

9.40 

V 

VIII 

17.60 

6,90 

4.90 

17 

Bankl 

I960 

3 13 

Mahanadi 

Sargnja 

Storage 

4 80 

V 

Vllt 

14 34 

340 

2.60 

IB 

Mand Dfvn 

1978 

2 89 

M.ihanadi 

RaigartV Janjgir 

Diversion 

9 7 

V 

IX 

50.55 

13.10 


19 

Belar 

1977 

2.67 

MFihanadr 

Raipur 

Storage 

6.9 

V 

IX 

11.73 

6.80 


26 

Chirpani 

1931 

8.75 

Mahanadi 

Rajnand gapn 

Storage 

8 

VI 

IX 

40.46 

3.1Q 


21 

Ghirnghatta 

1978 

191 

Gangs 

Sarguja 

Storage 

10,3 

V 

IX 

64 64 

13.10 


22 

QM 



Gangaf 

Ri hand 

Sarguja 

Storage 

3.2 

VI 

IX 

42.31 

4.40 










Sub-tot a! 


301.30 

125,50 

64.20 


Say_ 301 _ 126_6£. 


M'D-C 

REMARKS 

14 


66 




























5nt te: l'Ma n i fflir/r 


Compendium of Major and Medium Irrigation Projects upto end of IX Ptan 


m ate.: c %hanisii\irh 


5. PROJECTS COMPLY TED 1JFTQ END OF fX FLAN - EH W SCHEMES 


EH WU™ .. ~ .... .. - tKWi^L 

SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN,'RIVER 

DISTRICTS 

BENEFITED 

CCA HOOD' 
1TMt HA,) 

PLAN OF 
START 

YEARJ PLAN 
OF 

COMPLETION 

COST (Rs 

CHORE) 

ADDITIONAL 

POTENTIAL 
UPTO 3102 
rOQO HAT 

ADDITIONAL 
UTILISATION 
UPTO *3702 
I'OIIO HA T 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

a 9 

10 

tl 

n 

13 

14 

15 

1. 

Development of 
Maniy an Tank 



Mamyari tank 

Mahanadi 

Bilasp-uf 


II 

IV 

0,37 

9.70 

0.7 


Z- 

Remodelling 

I960 

2.3 

Mahanadi 

Malianadi 

Raipur 


11 

IV 

a.67 

69.30 

69.3 



Mahanadi Canal 



Main Canal 











Sub-total 

9,04 

79.00 

79.00 

Say 

9 

79 

79 







6. 

ONGOING PROJECTS OF K PLAN ■ MAJOR PROJECT 






MJ-0 














MJ-O 

SL 

NO 

NAME Of 
PROJECT 

YEAR OF 
APPROVAL. 

APPROVED 

COSTfRs 

CHORE) 

BASJNj'RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA jOQO' 
HA.) 

STARTED IN 
PLAN 

LATEST 

ESTIMATED 
COST (Rs. 
CHORE) 

EXPENDITURE 
UPTO 3/QZ (Rs 
CHORE) 

ULTIMATE 

1RR. 

potential 

POTENTIAL 
CREATED 
UPTO’ 3^02 
['000 HA) 

UTILISATION 
UPTO “3/02 
('000 HA,) 

REMARKS 

T 

2 

3 

4 

5 

6 

7 

% 

9 

10 

11 

12 

13 

14 

15 

1. 

Jonk Diversion 

1976 

4.13 

Mahanadi 

R.nipur 

Diversion 

15.5D 

IV 

53.51 

30 3B 

14.57 

7 40 



2. 

Mahanadi 


566-88 

Malianadi 

Raipuri OLiamitri, 1 

Storage 

340,20 

tv 

045.00 

3B2-18 

264,31 

241 56 




Reservoir 




Durg 










3 

Hasdou Bango 

1900 

115.30 

Mahanadi 

BilaspurJ KOfbid 

R.garlV Janjgir 

Storage 

255 

AP7S-80 

1115 89 

767,24 

420.53 

234 17 



4 

Sondur Pruj 




Dharnilri/ Kankar 



IX 

394.10 

66,19 

35.47 

9.51 


Prvj*cl injs ncn 
rnpaulml »i*1l«r 
at> cte&iWIiHj 
undur IX plan 



Sub-total 

2608.49 

1245,97 

734.30 

492.72 



Say 

2606 

1246 

735 

493 



67 








































1 


ChfitUtiitfarfi 


Compendium of r/lajor and Medium Irrigation Projects upto end of tX Plan 


State; Oitiittiwffiirii 


7 ONGOING PROJECTS QF X PLAN ■ MEDIUM PROJECTS 


M D-0 _ _------ -- -- 

__ __i a Trrr rvnmniTunc in TinjiftTrr nntdiTiAi i tTai ic a iifiii 


SL. 

NO. 

1 

NAME; OF 
PROJECT 

2 

TEAR OF 
APPROVAL 

3 

APPROVED 
COST{Rs. 
CHORE I 

4 

BASIN/ RIVER 

5 

DISTRICTS 

BCNEFITTEO 

b 

TVPF 

7 

CCA gj»‘ 
HA.) 

8 

started in 
PLAN 

0 

L.ATFST 
ESTIMATED 
COST ifRa 

10 

EXPENDITURE 
UP TO 3/02 (Rs. 
CRORE1 

11 

ULTIMATE 

tRR. 

POTENTIAL 

12 

POTENTIAL 

CREATED 
LPTO" 3/02 
13 

UTILISATION 

UP TO -3102 
TODD HA. 1 

14 

REMARKS 

15 

1. 

Bamal 

1383 

4.26 

Gangs 

Sirguja 

Storage 

2.40 

VI 

24ja 

16.10 

2.82 

1.34 



2. 

KosarteeU 

1931 

6.02 

Godavari 

B^atar 

Storage 

9.30 

VI 

71.16 

1674 

11 12 

o. 00 



3. 

Shivnath 

1978 

Q.42 

Mahanad i 

Rajnundgaon 

Divers ton 

a .to 

V 



5.87 

5.17 




Of version 














4. 

Suttopal 



Mahanadi 

Rajnundgaon 

- 


IX 

46.05 

34 

6.96 

0 00 



5. 

Upper Jonk 



Mahanadi 

Raipur 



IX 

9 10 

4.71 

0.81 

0.00 




Kharkhara 














6. 

Mohadipol 



_ 


_ 


IX 

71.16 

2.47 

12.14 

0.00 




fKharkaral 














7. 

Birs&pur 

1973 

0,90 

Mahangdi 

Bilaspur 

Diversion 

10.10 

V 



5.60 

0 Q0 




Diversion 





















Suh-Lot.il 


222, 4G 

43.42 

45.32 

6.51 










5ay 


222 

43 

45 

7 




g ONGOING PROJECTS OF X PLAN - ERM SCHEMES 



SL. 

NO. 

1 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

3 

APPROVED 

COSTjRs, 

CHORE] 

A 

NAME OF 
ORIGINAL 
PROJCT 

5 

BASIN/RIVER 

a 

DISTRICTS 

BENEFITED 

7 

STARTED IN 
PLAN 

a 

LATES1 
ESTIMATED 
COST iRs 

9 

EXPENDITURE 
UPTO 3/02 (Rs. 
CRORE) 

10 

ADDL. ULT. 

IRR. 

POTENTIAL 

11 

ADDL. 

POTENTIAL 

CREATED 

12 

ADDL. 

UTILISATION 
UPTO '3/02 

13 

REMARKS 

14 


*- 




























6S 











































St aft' : Chiummnrii 


Compendium o lajor and Medium kf iyation Projects upto end of IX Plan 


State: CfuuittLyrtrfi 


9. NEW PRO jeers OF X PLAN ■ MAJOR PROJECTS 


MJ-N 


approved 

SL. NAWEOF YEAR OF CO STfRs. GAS3NJ RIVER nrucnmn 

NO. PROJECT APPROVAL CRORE ) BENEFITED 

1_2_ 3 _ 4 _5_ 


DISTRICTS 
EFM 

6 


TYPE 

7 


CCA (000' LATEST ESTIMATED COST EXPENDITURE UPTO 3/02 ULTIMATE IRR POTENTIAL remarks 
HA.) 

a 


iRs.CRGRF) 
9 


IRS. CRORE) 
ID 


(’□00 HA} 

11 


1? 


Rajeev 
S^rnvardhan 
Yo}na Ph, IS 


Raipur 


114.45 


za 


Sub-total 

Say 


114.45 


2@ 


sa 


10 NEW PROJECTS OF X FLAN ■ MEDIUM PROJECTS 


SL. NAME OF 

NO PROJECT 


YEAR OP 
APPROVAL 

1 


APPROVED 
CO STIRs 
CHORE) 

4 


BASIN WIVER 

_5_._ 


DISTRICTS 

BENEFITED 


TYPE 

7 


CCA [000' LATEST ESTIMATED COST 

HA.} {JU. CRORE) 


EXPENDITURE UPTO J/02 
jRs.CROREf 


ULTIMATE IRR. POTENTIAL 
f'ODO HA) 

10 


MD-N 

REMARKS 

11 


1 Moragra Barrage 

243,65 

11.5D 

2 K arrant a 

39 20 

4.16 

Baffaoc 

3 Sukhanala 

45.74 

8.27 

Barrage 

4 Gbumariya 

24.70 

3 54 

Barrage 




Subtotal 

Say 


353 r/ 


25.41 


353 


25 


69 































































Compendium ot /lajor and Medium Irrigation Projects upto end of IX Plan 


A tat ,'t: f r Hst ja rh 


11. NEW PROJECTS OF X PLAN - ERM SCHEMES 


£RNL-N___ 

SL. NAME OF 
NO, PROJFCT 

J_ 1 


FRM-N 


APPROVED NAE OF 
COST ORIGINAL 

LRs. CHORE) PROJECT 
3 4 5 


YEAR OF 
APPROVAL 


BASIN/RIVER 


-JL- 


DISTRJCTS 

BENEF1TTED 

7 


LATEST ESTIMATED COST EXPENDITURE UPTO 3^02 ULTIMATE FRR POTENTIAL 
(Rs, CRORE) (Rs. CRORE)' ('000 HA] 

E 9 10 


REMARKS 

11 


1 Tarrdula Main 
Canal Lining PhJ 

2 Tanduta Main 
Canal Ltning PhJI 

3 SarotJs Lining 


122,45 


31 97 


4 OS 


13390 


5,B09 


1.20 


Subtotal 

Say 


159.10 


20,91 


70 



































SUMMARY SHEET ( Upto End of EX Plan) 


STATE: GOA 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS; 62 Th.Ha, 
A PROJECTS TAKEN UP/COMPLETED 



Taken Up 

Completed 

Ongoing 


Pre-Plan Plan 

Pre Plan 

Plan 

Pre Plan Plan 

Major 

0 1 

0 

0 

D 1 

Medium 

0 1 

0 

1 

0 0 

ERM 

0 1 

0 

0 

G t 

Total 

fl 3 

0 

t 

0 2 

POTENTIAL CREATED (Th- Ha.| 






Completed 

Projects 

Ongoing Projects 



Pot. Created 

Ult P. 

PoL Created 


Major 

0 

36 

8 


Medium 

4 

d 

0 


ERM 

0 

C 

0 


Total 

4 

35 

8 


Estirriate/Expondilure (Rs. troresj 

(Ongoing Projects!! 





LEG 

Expenditure Upto <?nd of March 2 QD 2 

Major 

9S7 


464 


Medium 

0 


0 


ERM 

5 


2 


Total 

572 


466 

— 


71 
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Compendium of Major and Medium Irrigation Projects in the Country upto End of IX Plan ^ ^ Qqq 

State: Cjoa ° ' y 


GOA 

PROJECTS COMPLETED DURING PRt PULN PERIOD - MAJOR PROJECTS 


U ■ c |PP) 

SI Mo NAME OF PROJECT 

YEAR OF 
APPROVAL 

BASIN / RIVER 

|4] 

DISTRICTS 

aEMEFITTED 

tsi 

TYPE 

(A) 

C.C-A- 

W 

YEAR OF 
COMPLE no 

N 

PI 

COST 
(ft* Crura] 

& 

POTENTIAL (QM 
Ha.] 

m 

UTILISATION (COO 
Ha.j 

till 

REMARKS 

m 


VY _ J2L - 

x£l 





_MIL-— 














——- 


--- - 

-- 


PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MLDHJM PROJECTS 


SI Mo MAMt OH PROJECT 

(U _ & __ 


YEAR OF 
APPROVAL 


BASIN f RIVER 


DISTRICTS 
B LNt FITTED 


13) _ {±1 ____—[£L 


TYPE CCA 

_ -0- 



YEAR OF 
COMPEL TIO 
H 


COST POTENTIAL |tt>0 UTILISATION (WO R £ WA rkS 

(Rs. Crarel Ka.t Ha ) 

[B| _ji gy mi _ im _ 


■MB-- 


PROJECTS COMPLETED DURING PLAN PERIOD UPTO END Of NINTH PLAN - MAJOR PROJECTS 


St. No. MAME OE PROJFCT 


YEAR OF 
APPROVAL 


id _ _i?j _ia. 


APPROVED 
COST {Ri 
Crores] 


basin i 
RIVER 


DISTRICTS 

BENEFITTED 

1U 


TYPE 

1TL 


C C A STARTED IN CQMFLETECMN COST (Rs, 
PLAN PLjU 4 CrwHs) 

ffl (9) _ _L15J____t?JJ._ 


-....NIL- 


POTENTIAL 

Corn Haj 



UTILISATION 
[1397 ZW2) I’MD 
Ha.} 

_ 


_ MJ-C 

REMARKS 

nit 


PROJECTS COMPLETED DURING PLAN PERIOD UPTO EMD OF NINTH PLAN * MEDIUM PROJECTS 


YEAR OF APPROVED BASIN f DISTRICTS 

SL NO NAME OF PROJECT approval COST RIVER BENEFITED 


TYPE 


MD-C 


c .c A STAR TED IN COMPLE TED IN 

( 000 H* ) FLAM PLAN 


rncT „„ POTENTIAL UTILISATION 
rjiBKi UPTO 03/2002 UPTO 03/2 DO? REMARKS 
CRORESI £QMH*.| [ 000 Ha} 


H)_ tfl __GL_ 

1, Anjunem 1977® 199} 


_ta 


M_ (6) (7) _ rn _J *L 


3.GB£2?33 Anjyrflm NorthGtH Storage 


V 


im 

VIE 


Sub total 

SajL 


~[Ti) (i3) ~ cm tm 

32.33 4.3ZB 3207 

~tt*3 4.33P ~~ 3.2PT 

22 4 3 


73 






































































































































State: Q'oa 


Compendium ot Major and Medium Irrigation Projects in the Country upto End of tX Plan 


State: Qoa 


PROJECTS COMPLETED DURING PLAN PERIOD UPTO END of NINTH PLAN ■ EXTE N&IOM, REHO V ATK3 N AND MODE RMS A ROW SCHEMES 


tfiM -C 

St- NO, 

NAME (OF SCHEME 

YEAR OF 
APPROVAL 

approved 

COST 

BASIN 1 
RIVER 

DISTRICTS 

benefitted 

STARTED IN 
PLAN 

COMPLLfE 

D IN PLAN 

COST (Rs. 
CHORE Sf 

ADDITIONAL 
POTENTIAL UPTO 

03/2002 (TOD Ma J 

ADDITIONAL 

UTILISATION 
UPTO 03/2002 
('ODD Ha.) 

REMARKS 



(1) 

l 2 ] 

13) 

Ml 

(5] 

<ej 

in 


m 

m 

m 

LL?1 










fl|[L 



























ONGOING PROJECTS OF TFNTH PLAN MAJOH PROJECTS 





MJ - O 













MJ-O 

SI.. NO. 

NAME OP PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS 
CHORES] 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPF 

C„C,A, 

fOOO 14a J 

STARTED IN 
PLAN 

CpST{R!j CHOKER] 

LATEST EXPENDITURE 

F STlMATEO 1JP TQ 0 J/2O02 

ULTPOT 

BENEFITS [ 000 HA 1 

CREATED UPTO 
03/24W3 

UTILISATION RL.MAHKS 

UPTO 03/2002 RLMAHKS 

M 1 

(Z) 

hi 

141 

|5| 

iqj 

[7 } 

M 

£l 

m 

tiu 

1M 

im 

mi_ m . 

1* 

Salami 

1*71 $1999 9-G1 & 0A.2S 

Sftlaulim 

South Goa 

Storage 

9 63 

IV 

160,00 

146.56 

14.33 

7.734 

3 792 


Tiileri 

1969 

139 22 

TiM»4 

North Goa 


14.521 

V 

996.56 

317.55 

21-03 

0.199 

O IS a joint 

venture Of GOV. 














</t Goa £ 

maliarashlr* 


Sub total 

3&G.S6 

404 11 

33,3$ 

7 933 

3.792 

Sav 

967 

464 

35 

6 

4 







Ongoing Projetid teritn Plan Medium Projects 






MO - O 













MD - O 




APPROVED 
COST IPS- 
CROKliS) 






COST IftS CPORESl 


BLNEFJTgX-OOOiMJ 


SL.NO 

NAME OF PR0JEC \ 

YEAR OF 
APPROVAL 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA 

('000 HA] 

STARTED IN 
PLAN 

IATEST 
ESTIMATED 

EXPENDITURE 
UPTO 03/2002 

ULT POT 

CREATED UPTO UTILISATION 
03/2002 UPTO 03/2002 

REMARKS 


m 

PI 

-W1 

IS. 

m - 

ffl 

. L!) 

m 

11®L 

mi 

tiq 

!1 3 J M 

MSi ■ 


-NIL- 


# 

* 


m 


74 



































































State: Qoa 


Compendium of Major and Medium Irrigation Projects in the Country upto End of IX Plan 


State: Cjoa 


ONGOING PROJECTS OF TENTH PLAN - EXTENSION .RENOVATION AND IWOOEftNlSA TON SCHEMED 


ERM - O 


LRM -O 

SL-NO. NAME OF SCHEME APPROVAL 

APPROVED 
COST (RS. 
CRORES) 

BASIN l 

RIVER 

NAME OF 
ORIGINAL 
PROJECTS 

DISTRICTS 

BFNEF1TTED 

STARTED IN 
PLAN 

LATEST 

ESTIMATED 

EXPENDITURE 
UPTO 03/21X12 

ADDITIONAL BENEFITS COflO HAJ 

t,4j a C RENTED UTILISE 0 UPTO 

UL1 IMA 1 1 yp TO D3 f 20ft2 03/2M2 

REMARKS 

t 1i 121 

[41 

t3| 

jS) 

m 

W 

m 

m 


m 

m 

m) 

HI *=* -- 

1 Mod ol Anjinom UA 


Anjurem 

Mandavi 

North Goa 

IX 

$29 

2.06 

0 

0 








SuttnLH 

5.29 

2.06 

a 

0 








Say 

$ 

2 





--- ' T 1 -- 


NEW PROJECTS OT TENTH PLAN MAJOR PROJECTS 


MJ N 


MJ -N 

SL No, 

NAME OF PROJECT 

YEAR OF 

APPROVED 

BASIN! 

DISTRICTS 

TYPE 

C,C,A 

COST fRS.CRORGSl 

1 AT MT EXPENDITURE 

ULTIMATE 

POTENTIAL j'OfflJ 

REMARKS 

APPROVAL 

COST 

RIVER 

BENEFI T TED 

fOOOHaJ 

ESTIMATED 

UPTO 03/2002 

Ha.] 


, 


m 

(4) 

(S) 

(6] 

in 


m 

nos 

m 

m -- 

Ml -- 


_" / 





_ NlL--“' 


















NEW PROJECTS OF TENTH PLAN - MEWUM PROJECTS 


MD-H___ 

EL. Nc NAME OF PROJECT 


YEAR OF APPROVED 

APPROVAL COST 


BASIN / DISTRICTS 

RIVER BENEFIT TED 


(i) it\ _ m _1*L _ M - -® 


Zuan RiWf Bjiswi 
Project 

MandOvi Riirer Basin 
Projecl 


UA 

UA 


TYPE 


C.C.A. 

f GOG Ha | 


J2 M 


COST fRS.CR QRESJ ULTIMATE 

I ATE ST EXPENDITURE POTENTIAL (000 

ESTIMATED UPTQff&fttt Ha I 

W _tioj_ jin 


REMARKS 

pa 


NiEW PROJECTS OF TENTH PLAN - EXTENSlON,RENOVATlON'AND MOOERWISATION SCHEMES 


LKM - N FRM.N 


SL. No. NAME OF PROJECT 

iu m 


YEAH OF 
APPROVAL 

[11 


APPROVED 

COST 


L*L 


UASWr 

RIVEH 


DISTRICTS 

BENEFUTED 


11L 


TYPE 

(T] 


C-CJL 
('G&Gt Ha-J 

m 


gjSHRSCRpFFEj] 
LATEST EXPEWnJTTJRE 

ESTIMATED OPTO OJ/2M2 

jg no> 


ULTIMATE 
POTENTIAL {'000 
Ha) 

nu 


REMARKS 

mi 


7S 






































































































SUMMARY SHEET < Upto End of IX Rani 


STATE: GUJARAT 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 3000 Th.Ha. 

A PROJECTS TAKEN UP/CQWPLETED 


Taken Up 

Com pic Led 

Ongoing 

Pre-Plan Plan 

Pro Plan Plan 

Pre Plan Plan 


Major 

2 

20 

2 

17 

0 

3 

Medium 

9 

132 

0 

114 

0 

Ifl 

ERM 

0 

24 

0 

12 

0 

12 

Total 

2 

176 

2 

143 

0 

33 


B POTENTIAL CREATED (Th- Ha.) 


Completed Ongoing Projects 

Projects 



Pol. Created 

UIL P. 

Pot. Created 

Major 

1156 

1327 

131 

Medium 

305 

92 

13 

ERM 

34 

90 

19 

Total 

1495 

20O3 

163 

Estimate/Expenditure (Rs. crores) 




(Ongoing Projects! 





LEG 

Expenditure Upto end of March 20Q2 

Major 

29157 


12669 

Medium 

030 


537 

. ERM 

4234 


1026 

Total 

34229 


14232 
















































State-: (jujurat 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: (Jujurat 


GUJARAT 


1. PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR PROJECTS 


IWIJ C (PPJ 

name of project 

E3ASJN; RIVER 

DISTRICTS 

BENEFITTEO 

TYPE 

CCA 

mv ha.s 

PLAN OF YEAR OF 

START COMPLETION 

COST 

(Rs- 

CRORE) 

POTENTIAL 
UPTO’ m2 
■['000 HA) 

UTILISATION 
UPTO 'M2 
t'000 HA.) 

REMARKS 

1 2 

3 

4 

S 

G 

7 EL 

9 

10 

11 

12 

1 KbaLScul tana Is 

Watt flowing Rivbjs 

Ahmad a bad 

Diversion 

14 [57 


7 22 

10.20 

10.20 

Being 

MtJdurni&ed 

2 Mrjihwrt Can.il 

WiJii (lowing RrvfH 

S.ibjrU JrttiTd, 
Afimedabati 

Diversion 

9 11 



10.32 

10,41 







Sobtolal Mj~C(PP) 

7.22 

20.52 

20.01 







5JJ 

7 

21 

21 



2. PROJECTS COMPLETED PUR IMG PRE-PLAN PERIOD ^ MEDIUM PROJECTS 


MD ■ C fPP) 












MD ■ C(PP> 

NAME OF PROJECT' 


BASINf RIVER 

DISTRICTS 

BENE FITTED 

TYPE 

CCA 

[000-HA \ 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST 

(Rs, 

CRQRE) 


POTENTIAL 
upto- m 2 
fDOOHA) 

UTILISATION 

uptowds 

("000 HA.) 

REMARKS 

1 2 


3 

A 

5 

6 

7 

8 

3 


10 

11 

12 






■"’NIL- 






















79 
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State; (jujarat 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


State: Ljujarat 


1, PROJECT 5 COMPLETED UPTO END O P IX -PLAN PERIOD - MAJOR PROJECTS 

M J-C MJ-C 


SL. 

NO- 

1 

NAME OF PROJECT 

2 

YEAR QF 
APPROVAL 

3 

APPROVED 

COST 

4 

basin; rfver 

s 

DISTRICTS 

BENEFITED 

6 

TYPE 

7 

CCA (C0C T 
HA.) 

8 

PUN QF 
START 

9 

YEAR}PLAN 
OF 

COMPLETION 

10 

COST 

|R* 

CRORE) 

11 

PO TENTIAL 
UPTO' 3102 
('DO(J HA) 

12 

UTILISATION 

UPTO ’3102 
('000 HA.) 

13 

REMARKS 

14 

1. 

ShefrunjJ (PJ 

1956 


Wust Flowing 
RiversJ’ShetfuniS 

Bhavnagar 

Storage 

34 47 

II 

III 

G.9G 

38.28 

3820 

BcHfwj modernised 

2- 

Rathmati 

1958 

1.34 

SaLu.rrn.jti 

Sab ark ant ha, 
Ahmedabad 

Storage 

17.49 

11 

ill 

5.71 

17.49 

17.49 


3. 

Mull F a [ uwadi 

1954 

6.53 

West Flowing Rivers 
/ Sabarmall 

A breeds bad 

Storage 

29.14 

1 

AP 1965-69 

0.75 

33 6 

33,60 

Bfitng modernised 

4. 

Dantiwada 

1963 

10.87 

Ban a i 

Dana ska ntha 

Storage 

44.52 

11 

AP 1966-69 

12 74 

45.35 

45.35 

Being modernised 

5. 

Bhadar (S) 

1957 

2.94 

Motil 

Rajkol. Jimagadh 

Storage 

26.57 

FI 

AP 1966-69 

4,55 

17.16 

17,16 

Being modernised 

e. 

Mesh wa(R eservoir) 

ms 

1,02 

5a barm sb 

Sabarkaiilha, 

Ahrmadabad 

Storage 

6.B8 

Ft 

AP 1963-69 

3.14 

6.33 

6.00 

Subsequently 

extended 

7. 

Miihi Stoga 1 

1943 

4,25 

M*W 

Kheda, Panchmahal 

Storage 

213 79 

El 

VI 

43,6 

212 69 

214.48 


0. 

Mahl Stage ll(Kadana} 

19GG 

16.27 

Mahi 

Panchnuhal 

Sinrage 

10.71 

El 

VI 

9H.46 

12.99 

12.99 


9. 

Ukai 

1%1 

56 21 

Tapi 

S ural. Bharueh 

Storage 

127 43 

til 

VI 

136.43 

127 43 

146.28 


ID. 

Kakrapj* 

1349 

6.26 

Tapi 

Valsad 

Diversion 

331.56 

1 

VI 

23.44 

331.56 

321.66 


11 

SBbftrmttl 

1971 

17.59 

Sabarmati 

MciFi.-Jf.jri,] & 

Sabarkpn|h,i 

Slnrjgfl 

95.2Z 

IV 

IX 

125.74 

C 1 .09 

61.09 


12 

Sipu 

1980 

ifl.au 

Banns f Sipu 

Banaskanlha 

Storage 

16-30 

AP 73^0 

IX 

119,09 

22, DH 

22.96 


13 

WatraK 

1992 

43.70 

Wartsk 

Saliarkaiitba 

Storage 

21 

AF 73-80 

IX 

73.65 

16.67 

15. S3 


14 

Dofnong^hga 

1972 

244 

Daman ganga 

Vais ad 

Storage 

51 14 

IV 

IX 

267 29 

51.65 

51,05 

IS with Daman ft 

Die and Dadra arid 
Nagar Ravelii 

15 

Karjan 

1977 

37,2Q 

Harmada;Karjan 

Oharuch 

Storage 

51 

V 

IX 

305.93 

7liM 

62,16 


16 

Sokhj 

1977 

23,11 

Narmada 1 S-ukhl 

p V ado da re 

Storage 

20.7 

V 

IX 

12977 

25.26 

25.26 


17 

Panarti 

1371 

10.67 

Mahi ;Pnnam 

Panchmahal 

Storage 

36 

IV 

IK 

111.75 

43.63 

42.26 



Subtotal (MJ-C) 14&9.G3 1134,91 1134.77 

"Say 1469 ” 7l7s 1135 


80 
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State; Cjujamt 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 

4, PR OJECTS COMPLETED UFTQ END OF IX -PLAN PERtOD -MEDIUM PROJECTS 


State: (ju jurat 


MD-C -----—-—- 

5L. 

NO. 

NAME OF PROJECT 

YEAR OF 
APPROVAi 

APPROVED 
COST (RS, 
CRQFtE) 

BASIN/ RIVER 

DISTRICTS 

BE REFITTED 

TYPE 

cca woo- 

KAJ 

PLAN OF 
START 

PLAN/YEAR 

of 

COMPLETION 

COST 

(fts. 

CRORE) 

POTENTIAL CREATED 
UP TO' J/02 fOQO HAJ 

UTILISATION 
umrj/02 
( 000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

0 

9 

10 

11 

12 

13 

14 

1 

Bhimdnd 

1951 

0 23 

WtSl Flowing Rivers 

Ghavniigar 

Storage 

7 02 

t 

t 

D.lb 

122 

1.22 






/ Chain 










2. 

Surajwadr 

1950 

0.31 

West Flowing 
RiverVDtiantawsdi 

Elhavnagar, Amreli 

Storage 

1 09 

1 

1 

0.32 

122 

122 


3. 

SiN'i^ndro 

1353 

0.11 

Wcsl Flowing Rivers 

Kachhcha 

Sloraga 

3.02 

1 

1 

0.12 

067 

067. 




/MaM 










4. 

Dtisawacta 

1954 

Q.0G 

West Ficiwing 
Rivets, 1 Puma 

Surat 

Storage 

0.50 

I 

1 

0.06 

0.50 

0.50 


5. 

Panra 

1352 

n ie 

Wcsl Flowing; Rivers 

Jamnagar 

Storage 

1.03 

1 

1 

0,2 

0.61 

0.61 


6 

Gondii 

1953 

0 20 

West Flowing 
Rivers/Gandli 

R3.jF.0l 

Storage 

202 

1 

l 

022 

0.94 

0.94 


7, 

Sasoi 

1957 

071 

West Flowing 

Jamnagar 

Storage 

4.0S 

f 

1 

0 87 

3.0S 

3.06 




River sfsasRi 










a. 

Glitre 

1950 

0-Z3 

Waal Flowing Rivers 

Jamnagar 

Storage 

1 66 

1 

1 

0 29 

023 

OBI 




} Ghee 











Brahmani - 1 

1949 

0.91 

West Flowing 

Surandranagar, 

Storage 

641 

t 

t 

0 91 

a.*5 

8.85 





RiversrBraliarnani 

Rajkot 







4.05 


10. 

Ranyhdta 

1W6 

0.06 

West Flowing Rivets 

Bhavnagar 

Storage 

7.15 

1 

l 

0 63 

4.0 & 





} Ranghoti 











Kaila 

1952 

0.15 

West Flowing River-s 

Kat title ha 

Storago 

32.4 

1 

1 

0.2S 

0-88 

0.89 




/Kalla 










u. 

K^nkavali 

1952 

017 

We si Flowing 
Rlver^ K*nkavail 

Kactilvcha 

Storage 

5.59 

1 

l 

0.16 

ISO 

1.80 


13 

Gajod 

1953 

0 12 

West Flowing 
Hiversi* N;ig 

Kathhcha 

Storage 

4.21 

i 

li 

0.12 

1.15 

1 IS 


14 

V et * i 

1354 

0.00 

Tapi/ Vcr 

Surat 

Storage 

125 

1 

11 

0.00 

125 

1.25 


15 

Ravat ■ 1 U} 

1955 

0.11 

West Flowing 
Rivcrs-f Raval 

Jimagadh 

Storage 

2.02 

1 

II 

0 17 

0 45 

0.45 


16. 

Munjta'sar 

1954 

0.46 

West Flowing 
RivorsJ M edit ova nil 

Amrtli 

Si orago 

J4S 

1 

ll 

0.48 

170 

1 70 


17. 

Milan 

1952 

0,41 

WeSE Flowing 
RiverV Manjisagat 

Bhavnagar 

Storage 

3.19 

1 

11 

027 

2.27 

2.27 







' 




Subtotal 

5.49 

31.15 

31.45 



81 























State: (jujurat 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State; Q ajar at 


MD-C 













MD-C 

SL. 

MO 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS. 
CRORE) 

BASIN/ RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (000' 
HA.) 

PLAN OF 

START 

PLAN/YEAR 
OF 

COMPLETION 

COST 

(Ra, 

CHORE) 

POTENTIAL CREATED 
UPTO* 3/oz n>oo HA) 

UTILISATION 
UPTO ’3/02 
1 r B0G HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

18 

Mjr.hhu -1 

11M9 

1.48 

W«-sl Flowing 
Rivcr^i'MAChhu 

Rajkot 

Storage 

10.41 

t 

IE 

1.92 

6.76 

6 76 

Dam being 
slrongthaned 

19 

Patadungn 

1&$4 

0 46 

Mahi 

Dahod 

Storage 

5,07 

1 

HE 

0.62 

5,07 

5,07 


20 

Machruodn - 1 

1355 

0.20 

West Flowing 
Hiurrsr Machorvdfi 

Junagadh 

Storage 

0 74 

t 

Itl 

023 

0.45 

0.45 


21. 

Oiat 

1954 

0,45 

Wosl Flowing 
RivarsfM jenundn 

Junagadh 

Storage 

G-07 

1 

III 

0.69 

1.50 

1.53 


22, 

Karad 

195G 

0.65 

Wahl/ Karad 

Panchmahai 

Storage 

6.19 

1 

IH 

1.06 

6.19 

6,19 


ZX 

Hiran (5j -1 

19S5 

0.51 

West Flowing 
Hlur&fsJ Hiran 

Junagarth 

Storage 

3.% 

l 

111 

0.90 

2.63 

263 


24, 

Bhogsvo - 1(Wadhov;in| 

1956 

■0.57 

Sa harm ill ii' @hogavO 

Surandranagar 

Sloragc 

3,24 

1 

ni 

6.75 

t,67 

1 67 


25 

Moj 

1952 

0.96 

West Rowing 
RivEfs/Bhaddf 

R,a;kol 

Storage 

7 40 

{ 

hi 

D9G 

5.46 

5.46 

* 

26. 

Sankroli 

1957 

0 24 

West Flowing 
Rivors.'Bhadar 

Amrarli, Rajkur 

Storage 

2 11 

li 

in 

0 24 

1 JE2 

1 22 


27- 

Demi . 1 

1957 

0.41 

WcisE Hewing Rivers 
i Dfirii 

Rajkot 

Storage 

3.13 

ll 

lit 

0.53 

l.Sfl 

1.56 


28 

L hiiibaria Bhogavo 

1957 

0 S3 

Sabarmati /Bhogavo 

Surandranagar 

Storage 

4 Z0 

II 

itt 

0.63 

3.2 

3.20 


29 

a hog 3 vo ■ II (Wad Niva n| 

1957 

0.67 

Sabarmad /Eliogavo 

Suiandranagar 

Storage 

0.60 

11 

in 

0-75 

0,47 

0.47 


30 

Fulijr - \ 

1961 

0.35 

West Flowing Rivers 
/Und 

Jamnagar 

Storage 

2 04 

B 

m 

0.45 

121 

1.21 


31- 

Shetrunji [Khodiyar) 

1957 

1.20 

West Flowing Rivers 
i Sfietronjl 

Amrflli 

Slorage 


El 

hi 

1.8fl 

7.69 

7,69 


32. 

Suvi 

1961 

0,21 

We*[ Flowing 
Rivers/ Suvi 

Kac-hbclia 

Si orago 

3,19 

II 

in 

0.30 

0.90 

0 99 


33. 

Rcjki 

1969 

0.26 

West Flowing Rivers 
/Rnjki 

0havnsg3r 

SKjr^ge 

2,5? 

El 

in 

0.69 

1.54 

1 54 



Subtotal 

13 

47.62 

47.71 


82 

















State: (Jujarat 


Compendium of Major and Medium Irrigation Projects opto end of tX Plan 


State: (Jujarat 


SL 

NO 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST {RS 
CRORE) 

RASIM/RIVER 

DISTRICTS 

denefitted 

TYPE 

GCA (COO" 
HA.) 

PLAN OF 
START 

PLAN/YEAR 
OF 

COMPLETION 

COST 

(Us. 

CRORE] 

POTENTIAL CREATED 
UPTO' 3/02 rOOd HA] 

UTILISATION 
UFTO’J/OZ 
ij'ODO HA.) 

REMARKS 

1 

2 

3 

4 

5 

$ 

7 

a 

9 

10 

11 

12 

13 

14 

34, 

Vartu-1 

196 1 

0.45 

West FI O'Win 9 
Rivers/ Variu 

Jamnagar 

Sloraga 

3,07 

H 

ill 

0.57 

2,61 

2,61 


35. 

Herari(G} 

1365 

0.09 

Narmada / HttranfG] 

Vadodara 

Storage 

3-42 

t 

AP 1966^9 

0.13 

3,42 

3.42 


36. 

HarrUv ■ \ 

1956 

0 46 

S aha rriiiti / HiiTrtJv 

SdLurlk JaiHui 

Storage 

1 U 

1 

AP 1966*69 

0.51 

1.03 

1.83 


3/. 

GhoSo 

I960 

021 

West Flowing Rivers 

Bltevuagjr 

Storage 

4.26 

II 

AP 1966*69 

tua 

3.14 

3.14 





1 GJiek) 










30, 

SnpjJd 

I960 

0.16 

West Flowing Rivers 

Jamnagar 

Storage 

1.12 

II 

AP 19GC-G3 

c.ta 

1,00 

1.08 


33. 

Niruna 

1900 

0.50 

Wflsl Flowing Rivers 

Kachficlia 

Storage 

3,04 

ffl 

AP 1966-69 

0.50 

243 

2.43 




/ BhurofF 










40 

Rudramata 

1955 

0.54 

Wesi Flowing Rivers 

Kachhcha 

Storage 

4.06 

1 

IV 

0.07 

3,00 

300 


41 

Goma 


0,66 

We?! Flowing 

Bhavnagar 

SlOVigfl 

3,16 

lit 

iv 

1.01 

2.52 

2-5 2 






Rwors 










42. 

Dftatarwadi 

1969 

0.22 

West Flowing Rivera 

Amroli 

Storage 

2 64 

l 

V 

1.G3 

243 

2.40 


43, 

Gaj ansa gar 

1961 

0 12 

Wt3£i Flowing 
Rivers/ Gajartsar 

Kachteha 

Storage 

1.62 

It 

V 

0 14 

1.73 

1.62 


44. 

Machhu - 11 

1963 

1.96 

West Flowing 
Rivers/ Machhu 

RajUo-i 

Storage 

9.59 

111 

V 

37.76 

9,52 

9.52 

R<MCOfiSlfitCted 

45 

Sortht 

1973 

0.66 

West Flowing 

Rivers/ Verio 

Jamnagar, Portlander 

Storage 

3,15 

IV 

V 

1.05 

1,36 

1,06 


46 

Z-anjcsturi 

1972 

0.66 

West Flowing 
Rivers/ Madjuvant! 

Junayadh 

Storage 

4,05 

IV 

V 

1-20 

1.65 

1.65 


47. 

Madliuvanti 

1971 

0.52 

West Flowing Rivers, 

Junagarth 

Stuidije 

2,51 

IV 

V 

QM 

2.19 

2.19 






/ Madhuvanti 










43- 

Dhifi 

1972 

0.29 

West Flowing Rivera 

Rajkol. 

Storage 

C&4 

IV 

V 

0.40 

O.S0 

0.00 





/ Sukhbadar 

Surandranagar 









4$. 

Chhaparwadi (1) 



West Flowing 
Rivers/ Chhaponadi 

Rajkot 

Storage 

1.13 

IV 

V 

Z.21 

0.33 

0..B3 










Subtotal 


49.45 

41.09 

40-94 



83 
























State; (jiijarat 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: (ju jurat 


MD-C MO-C 


SL 

NO. 

NAM EOF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (R 5. 
CHORE) 

BASIN/ RIVER 

DISTRICTS 

BFHEFITTEO 

TYPE 

CCAfCW 
FIA ) 

Pl.AN OF 
START 

PLAN/YEAR 
OF 

COMPLETION 

COST 

(Re. 

CRCFTEI 

POTENTIAL CREATED 
UPTCT J/02 ['000 HA) 

utilisation 
UPTO l 3/0a 
f Q0O HA.) 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

®. 

S^r-a^wafi 

1963 

(1 747 

Wt>S< Plnwmg 

R i¥«i-f s i' Saras wall 

P.i£ar 

Divertion 

8 74 

li 

AP 1970-00 

1 60 

672 

1.29 

51- 

Ka^wati 

1976 

9.97 

West Flawing 
Riv(f^>/ HUswati 


Storage 

9.01 

V 

AP 1370*00 

072 

0,61 

0.61 

52* 

Fulzar - II 

197S 

9.39 

We^t Flowing Rlve-rii 
) Und 

Jamrtag jit 

Storage 

9,73 

AP 1970-00 

AP 107040 

3.17 

0.69 

0.69 

53. 

Kallndn 

me 

1.94 

West Flowing 
Riversf Bhatiiir 

Juniyadh 

Stu'jgsf 

2.44 

AP 1966*60 

Vi' 

2.17 

1.56 

1.16 

54. 

Phopal 

1973 

1 66 

West Flowing 
Rivers/ Phopal 

Rajkot 

S lorage 

4.60 

IV 

VJ 

3-32 

4.06 

4.06 

55- 

Bagad 

1973 

□ .75 

West Flowing 
Rivers/ Bagad 

Shjvtiagar 

Storage 

1 57 

IV 

VI 

4.15 

1.30 

1-30 

56. 

Shingoda 

T972 

176 

West Flowing 
Rivers/' Shindbda 

Junagadh 

Storage 

673 

V 

vt 

3.33 

4.13 

4.13 

57 

Batdeva 

1974 

9 54 

West Flowing Rivers 

bharuch 

Storage 

224 

V 

VI 

172 

2.24 

2.24 

SB. 

Ghapiirwada 

1973 

1.06 

West Flowing Rivers 
i Ch.iparvadi 

Rajkot 

Storage 

3.56 

V 

VI 

3.63 

2,94 

2.94 

59, 

Rami 

1975 

061 

NarnsadaJ B&san 

Vadodara 

Storage 

1 32 

V 

VI 

2.52 

1.09 

1.09 

eo. 


1976 

2.55 

Wear Flowing 

Hi vers/ 1 Madhitvanti 

junagadh 

Storage 

1.50 

V 

VI 

0.95 

1.52 

1$2 

El 

Raval ■ 11 

1974 

2M 

West Flowing 
Fiivers/ftavai 

Jonagadh 

Storage 

4J6 

V 

VI 

3.00 

3.09 

3.09 

62. 

God at had 

1177 

040 

West Flowing 
River?/ Mitiarowall 

K^chcha 

Storage 

1 33 

V 

VI 

105 

0 66 

9.66 

63. 

WarrkJ^shwar Bhiiy 

1974 

0.35 

MaJii /Panern 

Poncliin^hjJ 

Storage 

2.51 

V 

VI 

151 

2.51 

2.51 

64, 

Jcjwri Wadhwan 


QJ2S 

Wesl Flowing Rivers 
/ plradhar 

Vadodara 

Storage 

3.59 

AP 1EJ70.0O 

VI 

NA 

0.09 

5.52 

65. 

Khjrq 



West Flowing 
Rivnrii/ Kharo 

Bliavnagar 

Storage 

1.32 

VJ 

VI 

3.02 

1.32 

132 


Subtotal 

37.54 

44.06 

0.00 

34.93 


84 















State: Cjujarat 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Qujarat 


SL 

WO 

NAME Of PROJECT 

YEAR OF 

approval 

APPROVED 
COST (RS 
CROREf 

BASING RIVER 

DISTRICTS 
BENEFIT! ED 

TYPE 

CCA (COC 
HA,) 

PLAN OF 
START 

PLAN/YEAR 
OF 

COMPLETION 

COST 

tm 

CHORE) 

POTENTIAL CREATED 
UPTCT If02 {’000 HA) 

UTILISATION 
UPTC '3702 
{■000 HA.) 

REMARKS 

1 

2 

3 

A 

S 

6 

7 

9 

9 

10 

Vi 

1£ 

13 

14 

fifi 

VaiJy 

1973 

0.539 

Sabarmali/Walrak 

Saharkaitlha 

Storage 

2.01 

V 

VII 

1.B0 

1-24 

1.03 


67, 

N*ra 

1974 

0.78 

We 51 Flowing 
Rive^sl Mara 

Kaclieha 

Storage 

2.31 

V 

vs 

1.70 

1.73 

1 73 


Gfl. 

Bhuklii 



Woti Flowing 
Rivers/ ihukfll 

Kachcha 

Si of age 

1 34 

V 

VI! 

2.26 

1.€7 

0.89 


69, 

Mttti 

1978 

1 R8 

Weal Flawing 

Rivers/ Khari 

Kacheho 

Storage 

7.36 

V 

VII 

2.81 

2.03 

2,03 


70 

Rajwal 

1977 

2 53 

Wirsl Flowing 
Rrversi 1 Rarwal 

fihavnsgar 

Storage 

A 44 

V 

vu 

4 32 

3.28 

306 


71. 

Pigul 

1972 

0.65 We-^l Flowng fibers 
f Aimravati 

BlraruCll 

Storage 

1 it 

V 

VII 

3.22 

1.41 

1,08 


72. 

Jangad i a 



West Flowing Rivers 
/Khari 

Kac India 

Storage 

1,49 

V 

vu 

2.85 

1.12 

0,39 


73. 

Lakhiy^rn 

1977 

Q.&4 

Tapi/ Ver 

Surat 

Storage 

0.72 

AP 1978-30 

vu 

244 

0.60 

0.52 


74 

Malhal 



Wesl Rowing Rive*;; 
i 1 Chjur'i 

Kachdia 

Storage 

0,65 

VI 

Vfl 

3.61 

4.85 

0 77 


75. 

Baracliia 



West Flawing Rivers 

KrtchcFti 

Storage 

9.35 

VI 

vir 

1.66 

8.36 

0.24 


76 

Dart 



Flowing 

Rivef&r Kh.iro.di 

Kaehcrvh 

Storage 

0,29 

VI 

V|l 

1.56 

0.29 

0 25 


77, 

Kjlagttogtin 



Weal Flowing RivcrrS 

Kachthhi 

Storage 

0 54 

VI 

vu 

1.40 

0.32 

0.31 


78. 

pjlegadh 



West Flowing RIvors 
i Malan 

Kachcbh 

Storage 

0.51 

VI 

VII 

1.21 

0,51 

051 


79 

Hiirmaf 



Wusi Flowing 

R Ivins/ Bhadar 

Rajkot 

Storage 

1.64 

VI 

VII 

3.43 

1.33 

1.42 


BD 

Hamirparo 



Wesl Flowing Rivers 

1 UlJVdll 

Bhavnagar 

Storage 

0.76 

VI 

VII 

2.31 

0.30 

0.05 


81. 

Malgndh 



West Flowing Rivers 
/ Chelo 

Rajkot 

Storage 

0.37 

VI 

VJl 

1.41 

0 26 

0.11 



Subtotal 


30,11 


17.52 


14 39 



















State: Cjujarat 


Compendium of tV'^jar and Medium irrigation Projects upto end of IX Plan 


State-: (jujurat 


MD-C 












MQ‘C 

SL. 

NO. 

NAME OF PROJECT 

YEAR OF 

APPROVAL 

APPROVED 
COST [RS 
CRORE) 

BASI HI RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (BOO 1 
HA.] 

PLAN OF 
START 

PLAN7YEAR 

OF 

COMPLETION 

COST 

(Rs. 

CHORE) 

POTENTIAL CHEATED 
OPTO - 3702 f000 HA) 

UTILISATION 

URTO 3J92 REMARKS 

fOOO HA.) 

1 

2 

1 

4 

$ 

6 

7 

fi 

9 

10 

11 

12 

13 14 

82 

Lakhanka 



West Flawing 
Rivers Mahi 

Bbavnagar 

Storage 

336 

VI 

VIE 

2 M 

0.9 

0,05 

93, 

Etlalwadn 



Main i Panant 

Panghrnabaf 

Storage 

>34 

VI 

VII 

2.33 

2 02 

1 28 

84. 

Son mall 



W«st Flowirsg Rivers 

1 Verlu 

Jamnagar 

Storage 

0.95 

VI 

VII 

2,77 

0.83 

0.58 

06, 

Rangnmali 



West Flowing Rivers 

S Rang amah 

Jamnagar 

Storage 

ft.flB 

VI 

vu 

202 

0.74 

0,1 Z 

86, 

[shwarij 



West Flowing 
RivnrsJ Bhadat 

Rajkot 

Storage 

n.35 

VI 

VII 

2.21 

0.34 

0.37 

a 7. 

R&idy 



West Flowing Rivers 

Amreli 

Storage 

1,65 

VI 

VII 

5,68 

1.M 

M6 

fjy 

SukMbhadar 

1977 

2.75 

Wesl Flowing 
RiversJ Sukhbliadaf 

Bhavnagar 

Storage 

5.41 

V 

VLII 

24.6$ 

5.37 

2.26 

69. 

Machhundri 

1974 

1 73 

West Flawing Rivets 
f Machlvumlri 

Junagadh 

Storage 

0.10 

V 

VIII 

22.75 

6,91 

3.89 

90. 

Kalubfau 

1S77 

3 13 

Wttsl Flowing 
Hiv-orsJ' K a tub hat 

BhaVnuyaf 

Storage 

5.OB 

V 

VIII 

22.46 

4.65 

2.28 

91. 


1974 

0 9 

Mahii'Aras 

Panchni3hal 

Storage 

3.08 

V 

VIII 

19.55 

3.74 

2,54 

92. 

Vcnu-ll 

1978 

3 25 

W.F.R.r Hhadar 

Rajkot 

Storage 

4 96 

V 

vii 

23.43 

4 90 

2.85 

93. 

AjMI 

1981 

6 22 

Aji 

Rajkoi 

Storage 

2 .S3 

19/e-ao 

VIII 

13.72 

2,38 

2-38 

94, 

Unt^Jivapuf) 

1976 

3.07 

Und 

Jamnagar 

Storage 

9.90 

V 

VIII 

39.70 

9.80 

9.80 

05. 

Bhaditr tP] 

19B1 

13.11 

Mahl 

Kheda, Anarid, 
Panehmahat 

Storage 

0.00 

V 

VIII 

54.91 

6.52 

4.56 

96. 

AJMU 

1981 

13 23 

W.F.R /Aji 

Rajkoi. Jamnayarb 

Storage 

6.62 

1978*00 

VIII 

30.23 

6.04 

6,84 

97 

Mazam, 

1982 

10 99 

Sabarmati/ Mazam 

Sabarkanta 

Storage 

4.72 

V 

VIII 

33.5 

5.35 

3.49 

W- 

Demt-U 

1981 

537 

W.F.R JDemi 

Rajkot 

Storage 

3-11 

VII 

VILI 

11.94 

2,42 

2.42 


46.5 


86 


Sub Tola! 


314.7 


65,27 















State.; ijujurat 


Compendium of idajor and Medium Irrigation Projects upto end of IX Plan 


State: Qujnrat 


5L. 

NO 

NAMEOF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (US 
CRORE) 

basing RIVER 

DISTRICTS 

BENE FITTED 

TYPE 

CCA (DO0' 
HA.) 

PLAN OF 
START 

PLAN! YEAR 

OF 

COMPLETION 

COST 

(fts. 

CRORE) 

POTENTIAL GREAT ED 
UPTO' 3/02 ['000 HA) 

UTILISATION 
UPTO '3/02 
('000 HA.) 

REMARKS 

1 

Z 

3 

4 

s 

6 

7 

£ 

S 

10 

11 

12 

13 

14 

9S. 

Hadal 

1531 

e,7s 

Mahi/ Panom 

Pa nthnripi bat 

Storage 

5.24 

V 

VIII 

28.08 

4 .74 

4.17 


IOC- 

■Guhai 

1900 

9.1J 

SjbarmiatiJ Guhal 

S^bark^mha 

Storage 

7.71 

V 

VIII 

69.04 

533 

5.53 


m 

Uban 

1993 

12,43 

W.F.RUUben 

jLir^fjAfth. Rajkot 

Storage 

z.s 

1973*80 

vur 

13.6 

2.59 

2.50 


m2, 

Sant 

1977 

1 32 

W.F.H.f Sami 

Jamnagar 

Sloraga 

2 33 

V 

VIII 

11 56 

2:76 

2.70 


103. 

AnFpgr 

1077 

2.79 

WFJUUben 


Storage 

8.0? 

V 

VIII 

11.48 

5.55 

4.79 


104. 

Urn aria 

1954 

2.32 

Maftt/ Panirtl 

Panthmahal 

51 u r age 

2.19 

V 

VIII 

B 75 

2.44 

1.12 


105. 

La (pari 



WFR t Urlpafl 

Rajkot 


0.73 

VIII 

VHI 


0.55 

0.45 


106 

Mala para 



W F,R[ Kalubhar 

SJUiwiwjar 



VII! 

VIII 


0J2 

0.40 


tor. 

Uben(W) 



VYFR /Ubqn 

Junagadh 


1.49 

VIII 

VIII 


0.U9 

1.01 


m 

Wans at 



SVFR /Limbodr 

Surandrnagjr 


c si 

V1H 

vill 


0.59 

0.12 





BbagovO 










m 

KeHa 

197fl 

2 eo 

Wesl flowings! 

Valbad 

Storage 

23T 

V 

IX 

31.10 

3.47 

2.03 




Kh.irem 










no 

Ha may - II 

mi 

3.49 

S-ibar nuti.'Ofjhgi 

Sabarlontha 

Storage 

1.561 

V 

IX 

9.48 

1.56 

1.56 


in 

Vyr -U(Arnti) 

1977 

2.28 

Tapt/Vt-r 

Surnt 

Storage 

3.S5fl 

V 

IX 

30.69 

5.34 

4.96 


U2 

HI ran (51 - H 

1973 

3 05 

Wasl Flowmg 
Rlw0rsi'Hifan 

Junayabb 

Slur ago 


IV 

IX 

10.24 

6.3G 

4.30 


113 

JhuJ 

1979 

5.03 

West Flowing 

Val&ad 

Storage 

SSI 

AP 19TQ-H0 

IX 

61.23 

6-10 

1.92 


m 

Deu 

1376 

3.80 

WFR; Dhadh.ir 

Vadoda^A, 

Storage 

75.00 

V 

IX 

59.49 

3.23 

5.51 





PaiKhmabal 

















Subtotal of Page 

344.35 

57.79 

43.46 










Total MU C 


303.14 

304.59 

259.42 










5a/ 


803 

305 

259 

_ 


87 






































State: Qnjarat 


Compendium of sjor and Medium Irrigation Projects upto end of IX Plan 


State: (Jufantt 


i 


5 PROJECTS COMPLETED UPTO END QF IX FLAN ■ ERM SCHEMES 


31. 

NO. 

NAME OF PROJECT 

YEAR OF 

APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 

project 

BAS in; RIVER 

DISTRICTS 

BENEFITTEO 

TYPE 

CCA 1000- 
HA.) 

PLAN OF 
START 

YEAR OF 
COMPLE 
TIQN 

COST(Rs 
CHORE) 

ADDITIONAL 
POTENTIAL 
OPTO 1 3/02 
TO0o HA1 

ADDITIONAL 

UTILISATION 
UPTO '3/02 
CGOO HA 1 

REMARKS 

1 

2 

a 

4 

s 

6 

T 

B 

9 

10 

tl 

12 

n 

14 

IS 


1, 

Meshwa tension 



Mssftwa 

West Flowing 
Rivflfs 

Sabarkaniha, 

Ahmcdabad 

11 

AP 196B-65 

2 95 

2,07 

* 

2. 

Kharicui M^d of Canal 

1992 

0.10 

KKarfcul 

West Flowing 

Rivers 

Ahmedabad 

VI 

Vltl 

0 41 

2.07 

- 

3. 

Machhu^SfrerigLhening ' 

U.A. 


MachhU’l 

Weil Flowing 
Rivers 

Rajkot 

VII 

VIII 

2.70 

1,07 

- 

4 

Mach hu-II-fteconstruL Lion 



Machhu-ll 

w.f,r 

R ajko t 

VI 

VIII 

40.00 


- 

5. 

Mod, Of Kalindri 



Katindpi 

W.F.R, 

Junagadh 

VII 

VIH 

3 35 

- 

- 

6- 

Huthmati mod. 

1979 

2,3 

Hathmjll 

W.F.R 

Sabarkantlia 

VIII 

Vltl 

- 

2.22 

- 

7 

F at c hwad f U od erni satic n 

1992 

24,76 

Fatehwadt 

SabarmaH 

Ahmedabed 

VI 

IX 

59.74 

462 

* 

a 

DarUiwida Modernism ion 

1992 

30.23 

Dantiwada 

Wes! Flowing 

R iversl Danas 

Ban s k am ha 

VI 

IX 

57.77 

12.13 

4.46 

9 

Bhadar (S) MOdernlsalion 

1992 

IB,6 

Bhadar 

Wesl Flowing 
Rivers 

Rpikol 

VI 

IX 

39.31 

1.71 

1.71 

ID 

Shmrunji (P) 

Modofnisjfion 

1992 

20.68 

Sluilrililjl 

west Flowing Rivers 

Bfoavnagar 

VI 

IX 

44.10 

3. SO 

* 

11 

Ukai Kakrapar 

Modernisation 

1994 

60.12 

Kakrapar 

Tspi 

Sural 

VI 

DC 

60.63 

3 09 

7 

12 

Maulib li -1 Canal 
tStrcnytliemny) 

TAG 


Machtuj -1 

Wesl Flowing 
Rivoril Mactvliu 

Rajkot 

vii 

IX 

26.0B 

1 07 









Subtotal (ERM-C) 


353.4 

33.05 

6.17 








Say 


353 

34 

6 


88 























State: (]ujurat 


Compendium of ..flajor and Medium Irrigation Projects upto end of IX Plan 


Wirfc: (jujurat 


t ONGOING PROJECTS OF X PLAN - MAJO R PROJECT 


MJ-0 


ArtJ-Q 


SL 

NO, 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

approved 
C t>ST(Rs 
CROR E) 

BASIN DRIVER 

DISTRICTS 

benefitted 

CCA {WV 
HA*} 

STARTED 
IN PLAN 

LATEST 

ESTIMATED 
COST (R& 

C FIORE) 

EXPEND! 

JURE 
UPTO 
3J02 {Re. 

ultimate 

|RR 

POTENTIA 

L 

POTENTIAL 
created 
UPTO' 3^02 
(’000 HA) 

UTILISATION 
UPTO "3/02 
[ J 000 HA,) 

REMARKS 

1 

2 

l 

4 

S 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

1 

S ardor Sarovor [HfirrrtMiil 

1943 

6400,04 

Narmada 

fthartitli., 

Panehmaiiffl, 

AhmudabacL 

Gandhinagar, 

Stor&yi? 

2120 

V! 

28B61.6G 

U663J6 

1792 

130.75 

0*00 IS wi|h Madhya 
Pradesh, 
Maharailtira. and 
Rajasthan 






Mehsana, 

SonasKantha, 






























Vodijdariir Rajkot. 















B h-a vnagar, 
Stirantlrangrjar. 















SabaTkantba 










2 

Zartklxgr 1 

1962 

18.70 

Wff$t Flowing 
Rivars/ Pyrna 

Sural 

Storage 

17 54 

VI 

ooon 

507 

17,54 

0.00 

ooo 

Dropped 

3 

Sidhumbcx 

UA 


West Flowing 
RivcrsV Man 

Valsad 

Storage 

17 44 

IX 

20&.35 

oae 

1741 

0.00 

0 00 








SublcHjl{MJ-0) 



29157,21 

12569.0& 

1926 95 

130,75 

0.00 








Say 



29157 

12669 

1®27 

131 

QrDQ 



89 




































State: (jujarat 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


7. O NGOING PROJECTS OF X PLAN ■ MEDIUM PROJECTS 


State: (Jujarat 


MO-O 


SL. 

NO. 


NAME Of PROJECT 
2 


YEAR OF 
APPROVAL 


APPROVED 

COSTjRi 

CRORE) 

4 


BAS I DRIVER 
S 


DISTRICTS 
RfcNEHTTED 
C 


TYPE 

7 


CCAtfifllT STARTED 


HA.\ 

6 


IN PLAN 

g 


LATEST EXPENDI ULTIMATE POTENTIAL UTILISATION 

ESTIMATED TURE IRR. CREATED UPTO ‘m2 


COST fRs. 
10 


UPTO POTENTIA UPTO'¥02 fU00 HA.I 

11 n is_i4 


1 Muktcshwcr 


13,57 


W.F.R. of S^rasw*!! 


M&hsanas & 
f) an askant fra 


Storage 


6.19 


46.oo 


6.1 If 


2.30 


0.21 


9 

10 

11 

12 

13 

14 

15 

IS 

17 


Und *11 (Gunatit Sar&vsf) 
GomafP] 

Kbliyar? 

Gzat II 

VartuHl 

Men 

Ba-krol 

Aji-IV 

Gunda(UMvak) 

Slngqf 

Bhadw-ll 

OamH^NABARD) 

Varanai 

Kbunti(T) 

Brslvm ani-M 

Chinchdi Lift Irrigalton 

Schema 


MD -0 


REMARKS 

15 


Approved by 

9 24 

Wtfsl Flowing 

Jamnagar 

Storage 

5,31 

VII 

84 00 

5B 5 

5.31 

0.80 

0.00 

State 


River siUnd 










1997 

47.53 

Mafii 

Pancbmaha! 

Storage 

4.804 

VIII 

47.59 

15.26 

4.89 

0 00 

0.00 

1994 

S B9 

Mahi/KoNyari 

Panobmahal 

Storage 

1,46 

vm 

26.00 

16.15 

1.91 

0-15 

0,00 

Approved by 

SI.09 

W.F.R. JOi*1 

Jupagad6 


- 

VM 

86.20 

70.47 

9.40 

3,00 

0.00 

Stale 



* 









UA 

- 

W.F.FMVerlu 

Jamnagar 



VIII 

57,15 

52 45 

3.17 

4.50 

1.85 

UA 

- 

Sabarmatii' Bhagavo 

Suraridranagai 



vm 

41.41 

34 53 

4.51 

0.5 

0.05 

I960 

a.2 

Narmada /Men 

Vadodara &. Bha-rueh 

Storage 

6.23 

IX 

8.72 

0.59 

6.4S 

0.00 


UA 


Sabarmaid Nleahwu 

Sabarkanlha 


4.5 

IX 

23.86 

G2E 

4.50 

0.00 

- 

Approved by 


W.F.RJ Ap 

Jamnagar 



IX 

111,77 

7fl.7fl 

3.75 

093 

- 

State 












1936 

34 2 


Ahmed 3b 

Storage 

1.93 

IX 

30 40 

2B.1S 

1.94 

0,00 

- 

1995 

11 .69 

Mahrf Panam 

Ranchman al 

Storage 

1.99 

IX 

20.00 

4.1 B 

2.20 

0.00 

- 

Approved by 


WfR 1 Bliadpr 

Rajkot/ Jumsgarh 



IX 

119.3D 

MM 

8-57 

0.50 

- 

Slate 












UA 


WFR / Demi' 

Jamnagar 



IX 

36,0 Q 

30.6 

2.60 

0.15 

* 

Approved by 

11,66 

5j bar man t Me-har 

Khedo 

Storage 

1.827 

IX 

11.86 

9 72 

1,61 

0.00 

- 

Stale 












UA 

43.93 

Par 

Vill ad 

Storage 

316 

IX 

52.79 

4.11 

3.16 

0.60 

0,00 

SPB 

41,50 


Siifcpdra Niirpir 



IX 

41,50 

4.53 

2.06 

0.00 

0.00 

SPB 

13 35 

Danidiiyantja 

Valsad 


7 

IX 

13.35 

894 

7.00 

0.00 

0.00 






Subtotal 


937.90 

537.46 

62,45 

13.43 

2.11 






Say 


930 

537 

62 

13 

2 


90 





















Slate: (jujarat 


Compendium of Major and Medium Irrigation Projects upto end of iX Plan 


State: Qujarat 




a ONGOING PROJECTS OF X PLAN - ERM SCHEMES 


EHM-0 


SL 

NO. 

1 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

3 

APPROVED 
COST (R a. 
CRORE) 

4 

NAME OF 

ORIGINAL PROJCT 

5 

BASINmiVER 

6 

DISTRICTS 

BENEFITED 

7 

STARTED 

IN PLAN 

6 

LATEST 

ESTIMATED 

COSTfRs, 

9 

EKPEKOI 

TURE 

UPTO 

10 

ADDL, 
ULf. IRR- 
POTENTiA 

11 

ADDL. 

POTENTIAL 

CREATED 

_ 

ADDL. 

UTILISATION 
UPTO 3/02 

13 

1 

RoaLoratiun of Mini 

UA 



Weal Flowing River 

Kachchh 

VII 

37,00 

26,2 

- 

- 

- 

2 

Prcvenliyn uf Safinity 
lngross(f1LC-l&tf 

UA 



West Flowing Rii/er 

Costal 

S aura shire, 
Kuchchh 

VI 

2135 51 

333.69 

41.24 

10.19 

5.12 

3 

Kiitljnii RBG 

mi 

9 06 


Mahi 

Panchmahal 

tx 

30.50 

29.05 

4.05 

1.13 

0,05 

4 

SHOP Scheme 

UA 



- 


IX 

1375 25 

604,89 

- 

- 

- 

5 

Scheme undorUkefi as 

NWMP 

UA 



- 


IX 

6.50 

4.26 

- 

- 

* 

6 

Lmk Chennai Ukai to 
Gordina weir 

1997 

44.36 


Tapi 

Sir at 

tx 

44 36 

4.07 

9,70 

* 

- 

7 

Augmentation ol Surf ate 
water in NurLh Gujarat 

UA 




North Gujarat 

IX 

40000 

11,5W 

0.00 

- 

- 

% 

Kadana LS Hrgh Iqvyl tana 

2004 

47 79 


Mali! 

PanchmahaE 

IX 

35.00 

0,27 

10.00 

- 

- 

9 

Em. ol unarm REJMC 

1359 

54.76 


Ssbarmatl 

Moha&ana. 

Patau, 

IX 

54.7B 

5.63 

23.87 

- 

- 







Gandhinagar 







10 

U'fcai Puma HLLB Link 
canal 

1997 

5515 


Tapi 

Surat 

IX 

SB .on 

5,?4 

9.96 

- 

- 

11 

Niruna canal works 

UA 



M.A. 

NA. 

IX 

1.10 

0,19 

- 

- 

“ 

12 

Gh^dathad Canal Lining 

UA 



N A. 

NA, 

IX 

0.73 

0,15 

■* 

“ 

“ 








Total (ERM-OI 

4233.73 

1026-03 

9S.76 

19,32 

5.17 








Say 

4Z34 


99 

19 

5 


O 

REMARKS 

li 


91 































State: (ju jurat 


Compendium oi ^jor and Medium Irrigation Projects upto end of JX Plan 


> 


State: (jujurat 

:i NEW PROJECTS GFX PLAN MAJOR PROJECTS 


MJ-M 











mj-n 

5L. 

MO. 

NAVIS OF PROJECT 

VEAR OF 
APPROVAL 

APPROVED 

COST^Rs 

CROFZE} 

BASIN' RIVER 

DISTRICTS 

BF NEFITTEO 

1VPB 

CCA (000* 
HA.| 

LATEST ESTIMATED 
COST (Rs. CHORE) 

EXPENDITURE UPTO 
M2 (Rs. CRORE) 

ULTIMATE IRR 

POTEN TIAL {'OOO HA) 

REMARKS 

t 

2 


4 

S 

6 

7 

3 

9 

Id 

T1 

12 



10. NFW P R OJECTS OF X FLAN - MEDIUM PROJECTS 


MD-N 











MD-N 

5L. 

MO. 

NAME OF PROJECT 

vear OF 

APPROVAL 

APPROVED 

COST{Rs. 

C RO RE) 

0 AS IN DRIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (OOO' 
HA.| 

LATEST ESTIMATED 
COST (Rs. CRORE) 

EXPENDITURE UPTO 
m2 (R*. CHORE) 

ULTIMATE IRR. 

POTEN TIAL ('000 HA) 

REMARKS 

i 

2 

3 

4 

5 

$ 

7 

3 

8 

9 

to 

11 

1 

Umar yum LJt 

1999 

7.53 

West Flawing Rivih 

ValsaJ 


1200 

4 50 

ODD 

N.A, 


Z 

Madhftu -III 

UA 


Wesl Flowlriy River 

Rahkal 



32.6 & 

0.68 

1.36 


3 

Chanty a 

App.by State 


Wesl Flowing River 

DangMrribilca 



41.CZ 

0.07 

2.97 


4 

CalkunU 

App.tay Slate 

ad.22 

Wftst flowing River 

Daily 

Sloiiigii 

1,661 

67.03 

0.02 

1.37 








Sublotal 


I4S23 

0.77 

5.70 








Say 


145 

1 

6 



It. NEW PROJECTS OFX PL A N - ERM SCHEMES 


EftM-N 










t-HM-N 

51 

NO. 

% 

NAME OF PROJECT 

7 

YEAR OF 

approval 

3 

APPROVED 

COST 

(Rs.CRORE) 

4 

MAE OF ORIGINAL 
PROJECT 

5 

□ ASINj'RIVER 

0 

DISTRICTS 

BENEFITTED 

7 

LATEST ESTIMATED 
COST (Rs.CRORE) 

8 

EXPENDITURE UPTO 
m2 (Rs.CRORE) 

9 

ULTIMATE IRR. 
POTENTIAL ('0DO HA) 

10 

REMARKS 

11 







.NIL"— _ 

















92 

































































SUMMARY SHEET ( Upto End of IX Plan) 


STATE: HARYANA 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 3000 Th.Ha, 


PROJECTS TAKEN LJP/COMFLETED 


Taken Up 

Completed 

Ongoing 

Pre-Plan Plan 

Prc Plan Plan 

Pre Plan Plan 


Major 

1 

10 

1 

5 

0 

5 

Medium 

0 

0 

0 

0 

0 

0 

ERM 

0 

IS 

0 

12 

0 

4 

Total 

1 

26 

1 

17 

0 

9 


POTENTIAL CREATED [Th. Ha.) 





Completed 

_Projects_ 

Ongoing Projects 


Pot. Created 

Ull. R< 

Pot. Created 

Major 

1260 

335 

234 

Medium 

0 

0 

0 

ERM 

660 

252 

27 

Total 

1920 

567 

261 


C EstimatefExpenditure {Rs, crores) 


(Ongoing Projects} 

LEC 

Major 

1025 

Medium 

0 

ERM 

1946 

Total 

2971 


Expenditure Upto end of March 2002 
725 
0 

1394 

2119 


93 




















































STATE: 3W<8X%M 


COMPENDIUM OF MAJOR AND MEDIUM IRRIGATION PROJECTS IN INDIA 


STATE: ‘JCmX'ALSyi 




HARYANA 


1 PROJECTS COMPLETEO DURING PRE PLAN PERIOD ■ MAJOR PROJECTS 


MJ . C {PP } 


M J - C (PP) 

name of project 

NO. 

1 2 

basin; 

KJVER 

3 

districts 

BENEFITTED 

4 

TYPE 

5 

CCA 

roo<r HA.) 

G 

PLAN Of 
START 

7 

YEAR OF 
COMPLETION 

B 

COST 

|Rs. 

9 

POTENTIAL 
UPTQ’ 3/02 

10 

UTILISATION 
UPTO '3/02 

11 

REMARKS 

12 

1 Western Yamuna canal 

Ganga/ 

Yamuna 

□hiwani. Jind, 
Kama!, 

Diversion 



1832 

5.77 

436.00 

43S.00 






Sub Total 

5.77 

439,00 

436,00 








Say 

€ 

43G 

436 

— 


2. PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MEDIUM PROJECTS 


WiO C (PP) 


MO - C (PP) 

NAME OF PROJECT 

- 

BASIN/ 

RIVER 

OlSTftiCTS 

BENEFITTED 

TYPE 

CCA 

(000' HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST 

(Rs. 

POTENTIAL 
UPTO' 3/02 

UTILISATION 
UPTO 3/02 

remarks 

1 2 


3 

4 

5 

e 

7 

8 

9 

10 

11 

12 


'NIL' 


95 







































































1 


svik e: uwmm 


COMPENDIUM OF MAJOR AND MEDIUM IRRIGATION PROJECTS IN INDIA 

3. PRQJEC TS COMPLETED UPTQ ENO OF IX -PLAN PERI OD MAJOR PROJECTS 




MJ'C 


MJ*C 


“- 







CCA (000 
HA.) 

PLAN OF 
START 

YEAR / PLAN 

COST 

POTENTIAL 

UTILISATION 


SL. 

NO. 

name of PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

GA5IN/ RIVER 

DISTRICTS 

BENEFITED 

TYPE 

OF 

COMPLETION 

(Rs. 

CRQRE) 

UPTO' 3K)2 
(■000 HA) 

UPTO '3/02 
( 000 HA,) 

REMARKS 

1 

Z 

3 

4 

5 

e 

7 

e 

9 

10 

11 

12 

13 

14 


Bhakra Nangal 



Indus 

Hi&sar, Jind, 
Kama!, 

Storage 

1166.00 

i 

II 


676.00 

352,00 

included In 
Punjab 

1 

jui uit 

1571 

3.31 


Ambala, 

Bhlwani 

Lift 

30 16 

IV 

IV 

7,20 

19.00 

12 00 

No 

direct 


Beas Unit 1 & Unit II 



Indus 


Storage 


III 

VI 

48.37 



2 

(IncItiEding their 
Sewani Lift 

1973 

2.18 

Indus 

Bhiwani , 

Hissar 

Lift 

73.56 

IV 

VI 

Z7.52 

43,00 

13.00 


3 

Aug me nt a lion canab 



Indus 

Ambala KKR. 



V 

VI 

15.34 

64.00 

54.00 


4 

(Carrier Channels) 
Nagal Lift 

UA 


Indus 

Kuruksnetra 

Ambala 

Lift 

23.20 

V 

AP 1990-92 

3.35 

12,00 

9.00 


5 

Rewari Stage-) 

1956 


Gang a/ 
Yamuna 

Jajjar, Bhlwanl, 
GurqaoH 

Lift 

76.79 

II 

III 

0.72 

20.00 

20.00 









Sub Total 

106.10 

824.00 

960.00 











Say 

106 

324 

960 






d PROJECTS COMPLETED UPTO END OF IX -PLAN PERIOD 

MEDIUM PROJECTS 

















MD-C 

MD-C 













SI. 

NO. 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS. 

BASIW RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000' 
HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST 

(Rs. 

POTENTIAL CREATED 
UPTO 1 3/02 ('000 HA) 

UTILISATION 
UPTO '3(02 

REMARKS 

1 

2 

3 

4 

5 

£ 

7 

a 

9 

10 

11 

13 

14 

IS 


-NIL—. 


96 
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COMPENDIUM OF MAJOR AND MEDIUM IRRIGATION PROJECTS IN INDIA 




> 


S. PROJECTS COMPLETED UPTO END OF IX PLAN - EKM SCHEMES 


ERM-C 


SL. 

NO 

NAME OF PROJECT 

YEAR OF 
approval 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN DRIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (Q00 1 
HA,} 

PLAN OF 
START 

YEAR OF 
COMPLE 
TlON 

COST [Rs, 
CRORE} 

ADDITIONAL 

POTENTIAL 

UPTO' 3/02 
ronn hai 

ADDITIONAL 
UTJLISATION 
UPTO '3/02 
rnm ha.i 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

1 

Western Yamuna 




GangaS 

Bhiwanl, 

Diversion 


, 

VII 

12.49 

248.00 

103.00 


2 

canal Remodel Una 
Raising & 




Yamuna 

Gangs' 

Kamal, 

Whole State 

Diversion 


VI 

VIE 

N A 

9.00 

9.00 


2 

stfeiiqthnrinq of 
Spillover Schemes 




Yamuna 

Yamuna 

Whole State 



VI 

VII 

N.A 

2800 

28.00 


4 

In sulfation of 128 





Whole State 



VI 

VII 

Ell 

10.00 

10.00 


5 

(u bewails 

Raising! capacity of 





Kurukshctra 



VI 

VII 

2,12 

14,00 

14.00 


6 

Bibipur lake 

Lining Hansi branch 
Qutana Branch & 
Sunder Sub Branch 








VI 

VII 

5.72 

20,00 

20.00 


7 

8 

installing too 

sprinklers sets 
Modernisation of 

existing Channels , 



Various 
canals lift & 
AM Systems 


Bhiwa.nl 



VI 

VI 

VIII 

VIII 

4.22 

2Q5.G6 

4.00 

199,00 

4.O0 

152.00 


9 

Phase 1 and Phase II 
N.W,M .P 








VIII 

VIII 

109.14 

26.00 

2600 


10 

Conjunctive use of 

Surface/Grcumd 

Water & Utilisation 
and Augu mental ion 





Whole State 



VII 

IX 


19,00 

1900 


11 

TAB 

Increasing Capacity - 








VIII 

IX 


39.86 

39.86 

NM Rt^Iicd 
mKkF 

15 

Narwnria Branch 

Mod. Ol Water Corses 








VIM 

IX 


42,79 

42,79 

Not 










Sub Total 


340 46 

659,65 

467.65 











Say 


340 

660 

468 



97 
































STATE: 


COMPENDIUM OF MAJOR AND MEDIUM IRRIGATION PROJECTS IN INDIA 


state: 'Hjmxnm 


\ 


6. ONGOING PROJECTS OF X PLAN - MAJOR PROJECT 

MJ-O MJ-O 


fE; NAME OF PROJECT 
NO. 

YEAR OF 

approval 

APPROVED 

CGST(Rs. BASENmiVER 
CRQRE) 

DISTRICTS 

BENEFITED 

TYPE 

CCA (OGO 1 
HA) 

STARTED IN 

PLAN 

LATEST 
ESTIMATED 
COST (Rs. 
CRQRE) 

CArEiiyr 

TURE 
UPTO 
3/03 {Rs. 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 

CREATED 

upto- mt 

I'OOO HA) 

UTJLI5ATION 

UPTO 3/0? REMARKS 
C000 HA.) 

1 2 

3 

4 5 

G 

r 

B 

9 

10 

11 

1? 

13 

14 15 


1 

Gurgaort canal 

1906 

2.38 

Ganga, 

Gurgaorip 

Diversion 

131.00 

III 

60,61 

93,07 

81.00 

€1.00 

17.00 





Yamuna 

FarLdabad 









2 

Jawaher Jal Nehru Lift 

1976 

40,30 

Ganga, 

Rotitak, 

Lift 

270.00 

V 

245,75 

182.17 

164,00 

95.00 

20.00 





Yamuna 

Bhiwani, 









3 

Sutlej Yamuna Link 

1984 

178,00 

Indus 

Whole State 

Diversion 

1883.95 

V 

601 Z5 

432. Bfl 



No Direct 


canal 












benefit 

4 

Loharu Lift 

1970 71 

4.13 

Indus 

BhjwanL 

Ambala 

Lift 

130.41 

IV 

79.63 

43.77 

82.00 

73.00 

11.00 

5 

Rewari Lift Stage-II 

1998-99 

39.60 

Gangs/ Yamun Gungaon, 

Lift 

31.90 

IX 

39,60 

33. S2 

6.00 

5.30 



Reward 








Sob Total 

1026 84 

725.41 

335.00 

234 38 

48 00 


Say 

102S 

72E 

335 

234 

48 






7, ONGOING PROJECTS OF X PLAN 

- MEDIUM PROJECTS 






WID-Q 













MOO 

SL. 

NO, 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

A f™ E0 BAS. N miVER 
COSKRs, 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000’ 
HA.} 

STARTED IN 
PLAN 

LATEST 

ESTIMATED 

EXPEND! 

TURE 

ULTIMATE 

IRR. 

POTENTIAL 

CREATED 

UTILISATION 
UPTO 3/02 

REMARKS 

1 

2 

3 

4 5 

S 

7 

B 

9 

10 

11 

12 

13 

14 

15 


-nil- 


98 
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COMPENDIUM OF MAJOR AND MEDIUM IRRIGATION PROJECTS IN INDIA 


Sl'^EE: tfJLQfflUN )l 


8. ONGOING PROJECTS OF X PLAN - ERM SCHEMES 


$L. 

NO 

name of project 

YEAR OF 
APPROVAL 

approved 

COSTfRs. 

BASIN DRIVER 

districts 

BENEFITED 

TYPE 

CCA (omr 
HA.) 

STARTED IN 
PLAN 

LATEST 

ESTIMATED 

EXPENDI 

TURE 

ADDL. ULT. 

IRR. 

ADDL. 

POTENTIAL 

UTILISATION REMARKS 

1 

2 

3 

4 

$ 

6 

7 

6 

9 

10 

11 

12 

13 

14 15 

1 

tmprovemenWRecondit 

toning of putting 
canals construction of 
new minors etc. 


AM Systems 





VI! 

417.1A 

299.89 

96.00 

2*00 

2,00 

2 

HWRCP 

1995 

1512.83 





VIII 

1512.83 

1075.69 

155.50 

25.01 

2501 

3 

Restoration capacity 
of DML (Haryana State 
IS) 

UA 






VIII 

16 15 

18.32 




4 

Interlinking Old 
Augmentation to new 
Augmentation Canals 







VII 













Sob Total 


1946.16 

1393.90 

251.50 

27*01 

27*01 








Say 


1946 

1394 

252 

27 

27 


Tota l (O n going Projects^ 


2971 2119 6S7_261_7S 


99 








































STjWE: MMOfrN# 


COMPENDIUM OF MAJOR AND MEDIUM IRRIGATION PROJECTS IN INDIA 


V'lWfc jfM&ANA 




9. NEW PROJE CTS OF X PLA N ■ M AJOR PROJECT5 


MJ-N 











MJ-N 

SL. 

HO 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

CO£T(Rs. 

BASIN/ RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000‘ 
HA.) 

LATEST ESTIMATED COST 
(Rs. CRORE) 

expenditure upto 

3/02 (Rs. CRORE) 

ultimate irr. potential 

( 000 HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

a 

9 

10 

11 

12 


1 

Mewat Lift Irrigation Pr 

UA 



Gurgaon 

Lift 

207.54 


44.00 


2 

Ladwa Irrigation 

UA 



* 

20.74 

40.00 


13.00 


3 

Nalvi Irrigation 

UA 



Ambala 


43.60 


47.00 


4 

Glwaunda 

' 



Karnal 

58.20 

15,00 


12.00 


S 

Kandi Area Projects 




Y-Nagar, 
Kama). Panipat 


50-00 










Sub Total 

35G.14 


116.00 








Say 

356 


116 







ID. NEW PROJECTS OF X PLAN - MEDIUM PROJECTS 




MD-N 









MD-N 

SL. 

NO. 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTfRs. 

BASIN/RIVER 

DISTRICTS 

8ENEFITTED 

CCA (000- 
HA.) 

LATEST ESTIMATED COST 
(Rs. CRORE) 

EXPENDITURE UPTO 
3/02 |Rs. CRORE) 

ULTIMATE IRR. POTENTIAL 
('000 HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 a 

8 

S 

10 

11 

1 

Jattipur Minor A 
Passina Sub-Minor 

UA 



Kama! 

19.35 

5.00 


5.00 


2 

Fending Kheri, 
Budhakhera & old 
Naudic Distributary 
etc. 






5.00 




3 

Feeder channels of 




Karnal, 


10.00 


10.00 



Acira Canal System 




KuruksheUa 












Sub Total 

20 00 


15.00 








Say 

20 


15 



100 
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COMPENDIUM OF MAJOR AND MEDIUM IRRIGATION PROJECTS IN INDIA 


.OTZfc: iMXniKA 


11 NEW PROJECTS OF X PLAN - ERM SCHEMES 


ERNLN 


SL 

NO. 


NAME OF PROJECT 


YEAR OF APPROVED 
APPROVAL COST 


BASINOWER 


DISTRICTS 

9ENEFITTED 


TYPE 


1 2 


3 4 


5 6 7 


CCA~{OQO ; LATEST ESTIMATED COST EXPENDITURE UPTO ULTIMATE IRR. POTENTIAL 
HA.) (Rs. CRORE) 3/02 (R$. CRORE)- |'OQO HA) 


8 


10 


11 


1 Increasing capacity of BA 

channels falling sweet 

water zone 

2 improving capacity of UA 

Pups installing new 

Pumps on Lift canal 

units 

3 Mod. Of WJ C. U/S UA 

Dadupur to Aug. Hd. 

And Remdl. Aug. 

Canals 

4 Improvement of UA 

Environ ment upkeep 

of Badkhal & 

SuralKund Lake 


50 00 


0.00 


Rohtak, 

BhiwanLJhajja 
r, Rewari & 

Mahindefgarh 

Whole State 100.00 


t.sa 


0.00 


ERM-N 

REMARKS 

12 


Sub Total 


151.50 


0.00 



































SUMMARY SHEET { Upto End of IX Plan) 


STATE: HIMACHAL PRADESH 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 50 Th,Ha. 


A 


B 


C 


PROJECTS TAKEN UP/COMPLETED 



Taffon Up 

Completed 

Ongoing 


Pre-Plan Plan 

Pre Plan Plan 

Pre Plan Plan 


Major 

0 

1 

0 

0 

0 

1 

Medium 

0 

6 

0 

4 

0 

2 

ERM 

0 

0 

0 

0 

0 

0 

Total 

O 

7 

0 

4 

0 

3 

POTENTIAL CREATED (Th. Ha.) 








Completed 

Projects 


Ongoing Projects 




FoL Created 


Uft. P 

Pot. Crested 



Major 

a 


24.76 

0.455 



Medium 

12.73 


8,39 

0.145 



ERM 

0 


0 

0 



Total 

13 


33 

1 



Estimate/Expenditure (Rs, crores) 







(Ongoing Projects) 







LEC 


Expenditure Upto end of March 2002 


Major 

Medium 

278.36 



63.00 



129.54 



5.40 




0 





















































.Tuj it :Uwutcfut(T y iti1(rfi 


Compendiun of Major and Medium Projects upto end of IX Plan 


jiim&cfuliTraded 


HIMACHAL PRADESH 


1 . PROJECTS COMPLEtEO DURING PREPLAN PE RI OD - MAJOR PROJECTS 


MJ -C |PP) 

SL. NAME OF 
NO PROJECT 


BASIHj' DI5 lRtCTS 

RIVER BENEFITED 


CCA Pi,AN OF YEAR OF COST 

{00C HA.l START COMPLETION iRa.CRQRE} 


1 


4 


S 


6 7 & 


_ _ M J ■ G fFF} 

POTENTIAL UTILISATION 

UPTC 3 fQ 2 UPTO ^02 REMARKS 


IQ 11 12 


►-NIL-t- 


y PROJECTS COMPLETED DURING PR E-PLAN PERIOD - MEDIUM PnOjECjS 


MD - C IFF} 


n 

name of 

PROJECT 

0ASIN/ 

RIVER 

districts 

BENE FITTED 

TYPE 

CCA 

{000’ HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST 

(Rs. CRDRE) 

POTENTIAL 

upto' zm 

TOGO HA] 

UTIUSATION 
UPTO 'mi 
f0Q0 HA.} 

REMARKS 

2 

3 

4 

S 

6 

7 

fl 

9 

10 

11 

U 


-NIL 


105 
































































St iJ u: 'Jdmocfuif Tr.ttfa/t 


Compendium of Major and Medium Projects upto end of IX Plan 


r Ji\rnrtrtmi 


3 PHflJECTS COMPLETEP UPTO END OF IX -FLAN PE RIOD - MAJOR PROJECT'S 


5L. 

WO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BA 51 Nr 

RIVER 

DISTRICTS 

BENERTTED 

TYPE 

CCA [W 
HA,} 

PLAN OF 
START 

YEAR/PLAN OF 
COMPLETION 

COST |Ri. 
GROPE) 

POTENTIAL 
UPTO' 3/07 
DOT HA) 

UTILISATION 

UPTO 3.02 REMARKS 

COOT HA.} 

1 

2 

3 

4 

6 

6 

7 

a 

3 

10 

11 

12 

13 14 

{1} 

m 

(3) 

|4] 

£5) 

(6| 

(7) 

w 

_ m _ 

m 

ill! 

t^) mL 

_ m 









fjjL __ 



















A, PROJECTS COMPLETED UPTO END OF IX -PLAN PERIOD ■ M EDlUM PROJEC ITS 


MD-C 













_MO-C 

SL. 

NO 

1 

NAME OF 
PROJECT 

7 

YEAR QF 
APPROVAL 

3 

APPROVED 
COST (RS. 
CHORE) 

4 

BASING 

RIVER 

S 

DISTRICTS 

ejenefitted 

6 

TYPE 

7 

CCA(0W 

HA.) 

a 

PLAN OF 
START 

9 

PLAN/YEAH OF 
COMPLETION 

10 

COST (Rs. 
CHORE) 

11 

POTENTIAL CREATED 
UPTO 1 3/02 f'000 HA) 

12 

UTILISATION 

UPTO '3/02 
( r 0Q0 HA.] 

13 

REMARKS 

14 

1 

Girl 

1977 

4 16 

Ganga/ GlRl Sirmour 

Diversion 

6.761 

V 

VI 

323 

6.76 



2 

B fra hour Sahlh 

1370 

0,75 

Ind^s/ 

Una 

Lift 

0.323 

V 

VI 

1-15 

0.92 




Lift Phase 1 



Sulisj 










3 

Balh Valley 

1962 

3.03 

Indus/ Bess 

Maudt 

Diversion 

2.41 

VI 

IX 

12.02 

2.41 



4 

8hJl.nJr Salub 

1933 

4M 

Indus/ 

Una 

Lift 

2 64 

VII 

rx 

11 42 

2.64 




Lift Phase El 



Sutle) 











5 ufa Tetal 


12.73 

_ 

32 

13 


106 
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Jinir !HiiwKfta( 'Pntdc^i 


Compendiu, l Major and Medium Projects uplo end of IX Plan 


Vott; * fimtirijaf Traded 


5 PROJECTS COMPLETED UPTQ END OF IX PLAN ■ ERM SCHEMES 


CN m-L, 




NAME OF 
ORIGINAL 
PROJECT 







COST 

[Rs. 

CHORE) 

ADDITIONAL 

additional 


SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN/RIVER 

DISTRICTS 

QCNEFITTED 

TYPE 

cca mo n 

HA.) 

PLAN OF START 

YEAR OF 
COMPLETION 

POTENTIAL 

UP TO’ 3/02 
('000 HAS 

UTILISATION 
UPTO 3JOJ 

rood HA .l 

REMARKS 

1 

2 

1 

4 

5 

6 

7 

a 

9 

10 

11 

12 

13 

14 

15 


-MIL—- 


Ongptnu Prujetls t>f Tenlli Pis ft - Major Projects 
6 ONGOING PROJECTS Of X PLAN - MAJOR PROJECT 


SL 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Rs. 

CROREl 

BASiN/RF VE 

R 

DISTRICTS 

0ENEFITTED 

TYPE 

GCA im' 
HA) 

STARTED 

IN PLAN 

LATEST 
ESTIMATED 
COST (Rs. 
CKORE) 

EXPENDITUR 
E UPTO 3/02 
IR*. CRORE) 

ULTIMAT 

EIRR 

POTENT! 

AL 

POTENTIAL 

CREATED 

UPTO' V02 
rOCC HA) 

UTILISATION 
UPTO 3/02 

row ha.) 

REMARKS 

1 

2 

3 

4 

S 

€ 

7 

B 

9 

10 

11 

12 

13 

14 

15 

1, 

Shjhjnahar 

1997 

143.32 

Indus/Reas 

Kangra 

□ EYQTStOn 

15.287 

VIII 

2 TB. 36 

$3,CD 

24.76 

0.455 

* 

IS with 

Punjab 


Sub Total 


278 36 03,00 24.76 0.45$ 


7. ONGOING PROTECTS QP X PLAN - MEDIUM PROJECTS 


PilU-U 

--- J3 - 


APPGnvpn 

— 




r 

LATEST 

EXFENDiTUR 

ULTIMAT 

POTENTIAL 

UTILISATION 


SL. 

NAME OF 

YEAR OF 

ArrKyi CLhJ 

BASIN/HIVE 

DISTRICTS 

TYPE 

CCA (000' 

started 

ESTIMATED 

E UPTO 3/02 

E IRR. 

CREATED 

UPTO "3702 

REMARKS 

NO. 

PROJECT 

approval 

CROREk 

R 

BENCFITTED 


HAr] 

IN PLAN 

COST fRs 

(Rs. CRORE) 

POTENTI 

UPTO’ 3/02 

rooe HA.l 


1 

7 

3 

4 

5 

6 

7 

8 

9 

1C 

11 

12 

13 

14 

15 

1. 

Sldhatha 

2000 

33 62 

Indus/ Beas 

KanyrU 

0iv?r$i6n 

3,15 

IX 

54.31 

3,74 

5-35 

0.145 




Irrigation 














2, 

Changer Ltfl 

2000 

28 37 

Indus/ 

Bilaspur 

L if( 

2.35 

tx 

75,03 

1.66 

3.04 

0.00 




Irrigation 



Sutlej 












Sub-Mai 


123.&4 


5.40 


a 39 


107 
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Compendium of Major and Medium Projects uplo end of IX Plan 


Stats: ‘Jfim&r&ijt 'pftitttsu 


EHM-0 

SL 

NO, 


NAME OF 
PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

COSTjtts. 

CRONE) 

4 


NAME OF 
ORIGINAL 

PTK5JCT 

a 


S ON GOING PRO JECTS QF X PLAN . ERM SCHEMES 


SASIN/RSVER 

£ 


DISTRICTS 

BENEFITED 

7 


STARTED 
IN PLAN 


LATEST 

ESTIMATED 

COST |R 5 
9 


EXPEN DITUR 
E UPTO 3/02 
(R*. CRGRE) 
10 


ADDL. 

UL7, 

IRR. 

If 


ADDL 

POTENTIAL 

CREATED 

12 


ADDL. 

UTILISATION 

UPTO'AT02 

1 . 3 . 


ERM-O 


REMARKS 

14 


9. NEW PROJECTS OF X PLAN - MAJOR PROJECTS 


SL. 

NO. 

NAME OF 
PROJECT 

YEAR Of 
APPROVAL 

approved 

CO ST|R? 
CRORE) 

4 

BASINS 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA mw 

HA.) 

LATEST ESTIMATED COST 
{Rs. CRORE) 

EXPENDITURE UPTO 
3i02 (Rs. CRORE) 

ULTIMATE IRR. POTENTIAL 
rOOO HA) 

REMARKS 

i 

2 

3 

5 

6 

7 

8 

9 

10 

11 

17 








Ellt 






















10 NEW PROJECTS OF X PLAN 

- MEDIUM PROJECTS 




um_M 










MD-N 

SL 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

C05T[Rs 

CRORE) 

BASIN/RIVE 

R 

DISTRIC TS 
BENEFIT! ED 

TYPE 

GCA(C0r 

HA.) 

LATEST ESTIMATED COST 
(Rs. CRORE) 

EXPENDITURE UPTO 
3f02 |R?. CRORE) 

ULTIMATE IRR. POTENTIAL 
TOGO HA) 

REMARKS 

1 

j 

3 

4 

s 

6 

7 

E 

a 

0 

10 

11 

f 

Balh Valley {LeR 
Bank) 




Mandi 



77,30 


4 354 








Say 

77 


4 




£BIML - 

SL 

NO 


NAME OF 
PROJECT 


YEAR OF 
APPROVAL 


approved nae op 

COST ORIGINAL BASlN/RIVER 

(Rs. CHORE) PROJECT 

4 Ip fi . 


11, NEW PROJECTS OF X PLAN - ERM SCHEMES 


ERM-N 


DISTRICTS 
BENE FITTED 


LATEST ESTIMATED COST 
^Rs.CRORE} 

5 _ 


EXPENDITURE UPTO 
3/Q2 |Rs. CRORE) 

9 


ULTIMATE IRR. POTENTIAL 
rODO HA) 

10 


REMARKS 

11 


-NIL— 


108 






































































SUMMARY SHEET ( Upto End of tX Plan) 


STATE: JAMMU & KASHMIR 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS. 250 Th.Ha, 



Taken Up 

Completed 

Ongoing 


Pro-Plan Plan 

Pro Plan 

Plan 

Prc Plan Plan 

Major 

1 1 

1 

1 

0 0 

Medium 

6 22 

6 

10 

0 12 

ERM 

0 IS 

0 

4 

0 11 

Total 

ce 

7 

15 

0 23 

POTENTIAL CREATED (Th. Ha.) 






Completed 

Ongoing Projects 



Projects 





Pot, Created 

lilt. P. 

Pot. Created 


Major 

66 

0 

0 


Medium 

38 

54 

14 


ERM 

27 

49 

32 


Total 

151 

103 

46 


Estimate/Expenditdre (Rs crores) 





(Ongoing Projects) 






LEC 

Expenditure Upto end of March 2002 

Major 

0 


0 

-- 

Medium 

364 


104 

- 

ERM 

234 


35 


Total 

648 


199 



109 



























































State: Jammu "Kasfimir 


Compendium of Major and Medium Irrigation Projects upta ed of IX Plan 


,/jmrau 'KjisfiimT 


JAMMU AND KASHMIR 


1 PROJECTS COMPLETED PffE-PLAN PERIOD MAJO R PROJECTS 


MJ-CIPP1 


Wj-CfPP] 

SL WO NAME OF PROJECT 

RASING RIVER 

DISTRICTS 

BfcNEFUTEO 

TYPE 

CCA 

(£>M- HA.) 

YFAR Of 
START 

YEAR Of COST (Rs. 

COMPLETION CRORE) 

potential 

UP TO’ 3J02 
|’0O0 HA) 

UTILISATION 
UR TO '3*02 
( O0C HA.) 

REMARKS 

1 2 

3 

4 

5 

6 

7 

0 v fl 

10 

11 

12 

1 Rirtbir Canal 

Indus 

Jammu 

Diversion! 

54 13 


1004 

49 00 


Since 

mimadullfctl 







$*L. 

46 






a PROJECTS COMPLETED DURING,PRE-PLAN PEKLQO ^ MEDIUM PROJECTS 












MD CIPP) 

MO - C |PP) 


OtSTRlCIS 

TYPE 

CCA 

YEAR Of YEAR OF COST jftfi 

POTENTIAL 

UPTO 3ra2 

IJTUJSA1 ION 
UPTO r JSD2 

REMARKS 

SL. WO- NAME OF PROJECT 

RASIW RIVER 

BENEFITTEU 

{&WHA.) 

START COMPLETION CRQRE] 

f<W0 HA) 

{TWO HA.) 


1 2 

3 

A 

5 

6 

T 0 * 

10 

11 

ia 

1 Nandi Can*l 

Indii* 

Afisntnag 

Diverajem 

2.T6 


3.00 


Stntia 

fprngrt*Lljetl 

2. Marland Ctnal 

indue 

Anartfnag 

Diversion 

2 2U 


4.30 


Bfing 







1.63 


Smc* 

3. Awantfpufl Canal 

and. us 

Ananinafl, 

Pul^ama 

Qjvaniorf 

1 56 



rcnw^llad 

4. Zakigir C a nar 

imiut 

Bifiinulla 

Diynrsian 

4.66 


4.00 


S-trllHi 

■mdtmilttd 





S.fiS 


1.60 


Shie* 

5. Prslap Canal 

InriiR 

Jammu 




iTMiiudv 1 kd and 
IhMiig 



C. U-dha rtiUtif Canal 

Indue 

UdKa nipur 


0.25 


0.20 


Sint* 

r*ntiH|pll«d 


Sub Total 


15 63 




Ifi 


ill 



































































Stitt? ‘lamimi Kajfmit 


Compendium of Major and Med turn Irrigation Projects upto ed of IX Plan 


i'/jfi 1 ;farrtmu %psfinar 


3. PROJECTS CPMPLfc TE D UPT O ENP Of [X PLA N? ERlOO ■ MAJOR PRO JECTS; 


JUIJ£ 


MJ£ - - -- 

sl_ m 

MAM EOF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

0AS1W RIVER 

DISTRICTS 

BENEFITTEO 

TYPE 

CCA (DOC 
HAJ 

plan of 

START 

YEAfi t PLAN 
OF 

COMPt FTEON 

COST (Rv 

CROFtE) 

POTENTIAL 
UPTO' 3iD2 ('DM 
HA) 

U1IUSAIIOH 

UPTO '3f02 
[•DOS HA.) 

REMARKS 

t 

2 

3 

4 

5 

G 

? 

4 

9 

10 

11 

12 

13 

1 A 

i 

Ravi Canal 

UA 


indva 

Katbua/ 

Jammu 


4 fi 03 

V 

m 

105 33 

40.00 






- 





s»r 

109.00 

40-00 




A. P RO IFCTS COMPLETED UpiO END OF IX -PLA N PERIOD ■ MEDIUM PROJECT! 


MD-C 













MD-C 

SL Uf> 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

approved 
COST (PS 
CRORE) 

BASIN RIVER 

DISTRICTS 
BENEFIT TEO 

TYPE 

CCA iJDQO' 
HM 

PLAN OF 
STAR1 

PLANJf YEAR 
OF 

COMPLETION 

COSTfRs 

CRORE) 

POTENTIAL CREATED UPTO' 
3792 (000 HA) 

utilisation 
UPTC *W0J ( J 000 
HA) 

REMARKS 

1 

1 

3 

4 

5 

6 

7 

a 

9 

10 

11 

12 

13 

14 

1 

Kathua Canal 

1954 

o.ao 

In Jut 

KaUlua 

Divarston 

11J)6 

1 

II 

djo 

1166 


Being 

niorlemised 

Z- 

[Hnidar Canal 



Induts 

Udhimpir 

Diversion 


m 

V 

0.43 

1.50 



3. 

pargvual Canal 

15)72 

0.40 

Indus 

Jammu 

Diversion 

1.50 

tv 

V 

0-47 

1.32 



4. 

Ynsitwy Storage Tan* 

1973 

043 

indu* 

Budgam 

Si Oi-age 

0 63 

IV 

VII 

2 01 

073 



5 

Hanlmulla 

1*74 

0.91 

(nduft 

Atutrrtnja 


1,5* 

V 

Vfi 

1.95 

041 



9. 

ManuIzOun 

1574 

0 50 

Indus 

piitwimi 


0.S7 

V 

VII 

1,19 

0 SO 



7, 

Shiv Canal 

1977 

o.et 

Indus 

- 



V 

VII 

1 25 

1 2ff 



a. 

Rajal Lift 

1575 

2.39 

Indus 

ka] lnj[ i 

Lift 

1.52 

V 

vra 

7 96 

1.43 



% 

KashtiQarti canal 

1977 

0 40 

Indu? 

Doda 

Diversion 

0.57 

V 

VIII 

2.77 

0.61 



ID. 

Runjan Lift 

1976 

2 74 

Indui/Clwnab 

Jammu 

Mft 

104 

V 

VIII 

4.1G 

2.02 












Sub Total 

27.99 

21.59 












Say 

29 

22 






11Z 




































































State? Jammu ’Kashmir 


Compendium of Major and Medium Irrigation Projects upto Gd of IX Plan 


Jlafe- 'janwtu %uibmr 


5, PRQJECI fi COMPLETED IJP IQ ENO Of IK PL A N £RM g CHEWES 

ERM-C 


FRM-C 

SL WO- 

name: of project 

YEAR. OF 
APPRO V At. 

APPROVFO 

COST 

HA V E OF 
ORIGINAL 
PROJECT 

OASIfl/RtVER 

DISTRICTS TYpC 

0FNEF1TTED 

CCA (000 1 
KA_) 

FLAW OF 
START 

YEAR OF 
COMPLETION 

COST (Rl. 
CRORE) 

ADDITIONAL 

POTENTIAL 
UPTO' MOZ F000 
HA) 

ADDITIONAL 

U nUSADON 
UPTO '3/05{'OOG 
HA.) 

REMARKS 

1 

2 

1 

4 

$ 

6 

7 e 

3 

10 

11 

n 

13 

14 

15 

1, 

Remodelling nf AwanUpura 



Awanlipura Canal 

Indus 

Anantnag, pul warns 


- 

U 

on 

0.30 



2r 

Cirtil 

Remodelling oi Prntap 



PrflUp Canal 

Indus 

Jammu 


f 

AP IMG « 

1.4B 

B.za 


Being 

rncuhsmised 

3. 

Canel 

Remodelling of RanWf 



Renbir Canal 

Indui 

Jammu 


IV 

AP 1370-60 

2 66 

10 13 



4. 

Canal 

Remodelling of Wand-i Canal 



Nandi Carat 

Indus 

Anamnag 


IV 

AP 19TS-1Q 


CIO 












Sub Total 

4.25 

26.fi t 












Say 

4 

27 


---- 


6. ONGOING PROJECTS OF X PLAN - Mftjqn PROJECT 


MJ-O 


NKJ-0 

SL NO. 

NAME OK PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTlRs. 

CfiORE) 

fjASRJJ RIVER 

DISTRICTS 

BE REFITTED 

TYPE 

CCA{0OC' 

HA.) 

STARTED IN 
PI AN 

LATEST 
ESTIMATED 
COST (Rj. 
CHORE 1 

EXPENDITURE 
UPTO 3AJ2(RS. 
CRORE} 

ULTIMATE 

IRR 

POIBNTIAL 

POTENTIAL UTILISATION 

CREATED UPTO - UPTO ’3/02 (OOG 
3/02 fOOO HAT HA J 

RFMAFtKS 

1 

2 

3 

4 

S 

6 

7 

8 

3 

10 

11 

12 

13 14 

IS 


113 








































































State; Jammu Kashmir 


Compendium of Major and Medium Irrigation Projects upto ed of IX Plan 


Slate: Jammu Kashmir 


WDO 


SL MO. MAME OF PROJECT 

% t 


APPROVED ninii 

YEAR OF COST(ftt , RASlfif RIVER HFNEFIT 1'fcQ ™ 
APPROVAL CF , 0 J E) HENERTTtO 

1 4 s 6 / 


CCA (000" STARTED IN ESTIMATED UPTO 3tt)2 [Rs 


EXPENDITURE ULTIMATE POTENTIAL 


1 

Mupwat Lift 

1973 

2.41 

Indus 

Pulwama, 

EJadyarn 

Lift 

3 

L-elhpnrn Lift 

1973 

0.95 

Indus 

Pulwatni 

UK 

3 

Nhj Karow.™ Storage 

1373 

0 94 

Indus 

Llsflyam. 

Pufwama 

Storage 

4 

Koil Lift 






5 

RAjpflrs Lift 

1970 

2 13 

Indus 

PuNamn 

Lift 

G 

TrftlLlfl 

1978 

6,13 

Indus 

Pul warn a 

Lift 

7 

Rafiabad Lift 

2001 

10.60 

Indus 

Bannullj 

Lift 

ft 

Igo Pliny Irri- Prt|. 

1979-60 

595 

Indus 

Leb 


» 

l.arkiiial Sophlin 

UA 


Indus 

Pulwara* 


10 

Ur tartil 

UA 


Indus 

ErlNsgitr 


11 

Dab Caoal 

UA 


Indus 

Slid Nag&r 


12 

Sanrnun Khul Kultjaon 

UA 


Indus 

Amrrtnao 



flA ) 

a 

6.56 

2.43 

3,00 


PLAN 

9 


COST (RL 
CROREI 


C REATED UP TO' UP TO 1 3A>2 <‘&0C] REM ARK $ 

HA,} 


POTENTIAL 3/02 (*000 HA) 
12 13 


IV 

IV 

IV 

V 

ap tu/it-ao 

ap is7B ao 

VII 

IK 

IX 

IK 

IK 

IX 


25,16 

1ft. 27 

11.42 

1004 

7.53 

3.20 

4.50 

3.12 

4 .S3 



2.S3 

31 04 

G.17 

243 

Tfl-M 

10.44 

6. DO 

35.60 

20.45 

2.93 

49.03 

37 S3 

4.37 

37.05 

1,21 

10.12 

G.0& 

0.22 

2.02 

S.4I 

O 15 

2.06 

4 59 

0 68 

4 00 


3.5u 

6.55 
0.00 

0.15 

0.00 

Q.OC 

0.00 

3.22 

0.12 
1 J$ 
1.B7 

1.55 


2M 22 


Sub-lfft Al: 

Say 36* 


10 3.7(j 
104 


13,28 

1* 


114 








































State Jammu ‘Kasfmtr 


Compendium of Major and Medium Irrigation Projects upto ed of IX Plan 


'Jammu 'XjmfuniT 


> 


ONGOING PROJECTS or TENTH PLAN EXTENSION,RENOVATION AMJ MODERNISATION SCHEMES 


B ONOOtHG PROJECTS QFX PLAN - FRM SCHEMES 


ERM-O 


SL NO- NAME OF PROJECT 


YEAR OF 
APPROVAL 


APPROVED NAME OF DISTRICTS 

C0ST ORIGINAL PHOJCT “ ,HJWVEfc BENEFITED 

[Hr CHORE] 


STARTED IN 

PLAN 


LATEST 
ESTIMATED 
COST (Ms. 
CHORE^ 


EXPENDITURE 
UPTO VC 2 |R 5 
CHORE] 

ID 


ADOL ULT 
IRR 

POTENTIAL 


ADOL. ADOL. 

POTENTIAL UTILISATION 

CREATED UPTO UP JO L 3NI2 £"000 
Vt}7 i 4 noo HA) Hi i 

12 15 


* 

Modernisation of Man and 
Canal 

UA 

' 

MArtaud Canal 

Indus 

2 

Modernisation gfZangir 
Canal 

2001 


ZiftOrf Canal 

Indus. 

3 

Modernisation of Ranfoir 
Canal 

1998 

84.40 

Ranhlr Canal 

imius/Chcnab 

4 

ModemlSAlinn of New 
praiap Canal 

TAC 2001 

- 

pinup Canal 

IndusfClKinab 

$ 

Modernisation of KiChuJ 

Canal 

TAC-3000 

' 

Katfiua Canal 

InduVfiivi 

6 

Mud Of Dadi canal 

UA 




r 

Mpd Of canal 

LfA 




8 

Mnd. Of Mawkhuj carUl 

UA 




9 

Mod- Qf Babul canal 

UA 





W Mod. Of NarnJI canal UA 

It Mud. Qf Lar c90»l 


Anantaiiag 

VII 

17,72 

B.76 

4 VI 

4 11 

Raramulla 

Vkl 

13.86 

9.89 

5.Z9 

4.93 

Jammu 

VII 

170,00 

*6.3fi 

S.2T 

2.40 

Jammu 

vu 

ZS.0G 

BL91 

1.35 

0.45 

KJtfiua 

VII 

15.6ft 

3.40 

3.80 

0.18 

Ana nt nay 

VJI 

10.31 

5 97 

3.10 

2.41 

©udgarn 

IX 

T.« 

2.19 

B.92 

0.71 

Anantnag 

{X 

T.00 

1.07 

4.90 

3.93 

Baramulia 

IX 

4-15 

□ 67 

271 

1 87 

Afiantnzg 

IX 

4.97 

1.22 

3 06 

2.38 

Budqam 

IX 

B.6J 

1.06 

2 85 

2-13 


Sub- lQUI- 


281.68 


49 29 31.30 


ERMO 

REMARKS 

14 


94.75 


































State: Jammu %-mfimir 


Compendium of Major and Medium Irrigation Projects upto ed of IX Plan 


State: Jammu 


WJ-W 


SL. NO. NAME OF PROJECT 
1 2 


T PLAN MAJOR PROJECTS 


WJ-N 


YEAR OF 

approval 


APFRQVLU 

COST 

jRs CrtOREl 


RASING RJVEfl 


LH&rnicTs 

BENEFIT TED 


3 * s 


6 7 


CCA [000 
HAO 

& 


LATEST ESTIMATED COST 
|fts. CHORE) 

EXPENDITURE CP TO 3fl)2 (Rs 
CROREf 

ULTIMATE ERR. POTENTIAL ( MW 
HA) 

9 

IQ 

ft 


REMARKS 

12 


MkL- 


1Q MFW FRQJ LOTS OF X PLAN MEDIU M PROJECTS 


MD-N 

SL. NO 

1 

NAME OF PROJECT 

2 

YEAR OF 
approval 

3 

APPROVED 

CDSTlRi 

CRCRLI 

4 

basin* rivfr 

s 

DISTRICTS pE 

benffitted 

G 7 

CCA (C0O‘ 
HA| 

£ 

latest estimated COST 

(Rs. CRURL) 

a 

EXPENDITURE UPTO 1*02 (Rs. 
CHORE} 

9 

ULTIMATE IRA. POTEN11AL fOOO 
HA) 

10 

REMARKS 

11 





Indus 

Jammu 


SS.Ofl 

n.-st 

Q.7B 


1 

Aupuran 













Siv 


ae 

1 

0 



1T. MEW PROJECTS OF X PLAN ERM SCHEMES 


LKM-M 


approved 

SL. NO- NAM EOF PROJECT Ar »p ft 0VAL COST 

APPHWYAL tRa CROf|E | 


NAME OF 
ORIGINAL 
PROJECT 


BA 5 ITWRJVER 


DISTRICTS 

OQNEFITTED 

7 


L ATEST ES1HMTED COST EXPENDITURE OPTO 3*02 (Rs. ULTIMATE POTENTIAL ( 000 ,* EMA RK£ 
(Rs CRORE] CROREJ HA) 


11G 




























































































































SUMMARY SHEET ( Upto End of IX Plan) 




STATE: JHARKHAND 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 1276.5 Th.Ha. 
A PROJECTS TAKEN UP/COMPLETED __ ________ 


Taken Up Completed Ongoin g 


Pre-Plan 

Plan 

Pre Plan 

Plan 

Pre Plan 

Plan 


Major 

0 

8 

0 

1 

0 

7 

Medium 

0 

55 

0 

35 

0 

20 

ERM 

0 

1 

0 

1 

0 

0 

Total 

0 

64 

0 

37 

0 

27 

POTENTIAL CREATED (Th. Ha.) 







Completed 


Ongoing Projects 




projects 







Pot. Created 


Ult, P. 

Pot. Created 



Major 

19 


390 

4 



Medium 

181 


94 

11 



ERM 

2 


0 

0 



Total 

202 


484 

15 




Estimatc/Expenditure (Rs, crores) 
(Ongoing Projects) 

Major 

Medium 

ERM 


LEC 


6143 

1161 

0 


Total 


7304 


Expenditure Upto end of March 2002 

1936 

403_ 

0 

2389 


117 

































































TO fa 9£D 


Compendium of r. djor and Medium Irrigation Project upto end of IX Plan 


STATE: 


STATE: JHARKHAND 


1. PROJECTS COMPLETED DURING PRE-PLAN PtftFOD - MAJOR PROJECTS 


MJ - C |PPf 

SL. NAME OF 

no PROJECT 

BASING RIVER 

TYPE 

CCA 

(□DO' HA) 

PLAN OF 
START 

TEAR OF 
COMPLETION 

COST (Rs 

CRQRE) 

POTENTIAL 
UPTO' 3/(52 
fOOO HA} 

UTILISATION 
UPTO '3/02 
roao HA.} 

REMARKS 

i 2 

3 4 

5 

6 

7 

S 

9 

10 

11 

12 





_Nil 

















3 PRO IFCfS COMPLETED DURING PRE-PLAN PERIOD - MEDIUM PROJECTS 




■utn _ r fPP'i 









MO - C (PP) 

IV; U ■ L- 1, ■ * | 

SL. NAME OF 

NO, PROJECT 

basiw river e D E l *™^ T E s D 

TYPE 

CCA 

(qbo* HA.) 

plan of 

START 

TEAR OF 
COMPLETION 

COST {Ra, 

CRORE) 

POTENTIAL 
UFTO' 3/02 
('ODD HA) 

UTILISATION 
UPTO f 3/02 
(’000 HA.} 

REMARKS 

1 2 

3 4 

5 

6 

7 

8 

3 

10 

11 

12 





.^4lL 






— 











3 PROJECTS COMPLETED DURFNG PLAN Pf-HIQC UPTO END QF 1% -Pi AN PERIOD - ^AJ QR PROJECTS 


MJ'C 



j r i j •* 










MJ-C 

SL NAME OF 

NO, PROJECT 

YEAR Of 

approval 

APPROVED 

COST 

BASIN/ RIVER 

DISTRICTS 

HENEriTTED 

TYPE 

CCA (00<l' 
HA,) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs. 
CRORE) 


POTENTIAL 
UPTO 1 3/B2 
('QOQ HA) 

UTILISATION 
UPTO ’3/02 
(■D00 HA ) 

REMARKS 

1 2 

3 

4 

5 

6 

7 

8 

9 

10 

11 


12 

13 

14 

Kan chi 

1 Irrigation 
Scheme 

1938 

0,93 

Subernjrekha 

Ranchi 

Diversion 

16,00 

III 

IV 

152 


Ifl.BO 

12.6 









Suh Total 

1,52 


1B.9D 

12 60 










Say 

2 


19 

' 13 



119 






















































































Compendium of Major and Medium Irrigation Project upto end of fX Plan 


srwmj’HmsQtiwiD 


4. PROJECTS) COMPLETED DURING PLAN PERIOD UPTO END OF FX -PLAN PERIOD - MEDIUM PROJECTS 


MD’C 


MO-C 


3L NAME OF 

■tO PROJECT 

1 2 

YEAR OF 
APPROVAL 

3 

APPROVED 
COST (RS 
CRORE} 

4 

BASING RIVER 

5 

DISTRICTS 

BENEFITTED 

6 

1 Jinjoylrri Sch 

1957 

0 15 

Gangs 

Pglamu 

2 -Mjyurjkyhi Left 

1964 

0.B1 

Mayurakshi 

Dumka 

Bank Canal 

3 Chafeo Jrr, Sch. 

1957 

0.15 

Ga ng a 

Patamu 

4 Roro Irr. Sch. 

1957 

0.58 

Suborrarekha 

West 

Singhbhum 

5 Khudia Res. 

1961 

0.?7 

Ganga 

Dhanbad 

Seh 

6 Left Banki Weir 

1962 

0.35 

Canga 

Garahwa 

Sch. 

7 Sijaylrr. Sch 

1962 

0 14 

Subernarekha 

Stnghbhum 

fl Sona Weir Sch. 

1902 

0.42 

Subernarekha 

Saraikelj 

Khars aw an 

9 Knkro Irr Sch 

1962 

0 19 

Subernarekha 

Ranchi 

10 Anrcraj Res 

1961 

D.25 

Gang a 

Garahwa 

Sch. 

11 Bahsa Rtfs. Sch, 

1966 

0 67 

Ganga 

Hazaribagh 

12 Tajna Darraye 


0.52 

Subramarekha 

Ranchi 

Sch 

13 Bhulanduba 

1971 

0 32 

Gangs 

F ala mu 

Res. Sch. 

14 Anjanwa Res 

1971 

0.41 

Ganga 

Chatra 

Sch. 

15 Loryara Res. 

1978 

0,56 

Subernarekha 

Sara ike la 

Sch. 

16 Janas sat Res 
Sch, 

1371 

0,7 

Subernarekba 

West 

5 in gh.b hum 

17 Sunder Res. 

1969 

1.92 

GangaSunder 

God da 

- Sch. 

18 Gobai Barrage 



Gangs 

Dhjubad 

Sch. 

19 Danro Res. Sch. 

20 Left Bank! Res, 

1974 

1,45 

Gang a 

Ganga 

Garahwa 

Gsrahwa 


TYPE 


CCA (000' PLAN OF YEAR OF 
HA.) START COMPLETION 


Diversion. 

Storage 

Diversion 

Diversion 

Storage 

Diversion 

S U> rage 
Diversion 

Diversion 

Storage 

Storage 

Diversion 

Storage 

Storage 

Storage 

Storage 

Storage 

Barrage 

Storage 

Storage 


3.62 

8.10 

1 92 
B90 

160 

52 7 

1.80 

10.00 

3.49 

4.37 

3,00 

3 26 

a.ao 

1.72 

1.60 

1.60 

&. 50 

5.35 

4.10 

1.76 


It 

LI 

II 

1(1 

m 

ill 

in 

lit 

AF 1905^ 
69 
IV 

IV 

IV 

tv 

V 

V 

V 

V 

V 


II 

)[ 

II 

IV 

IV 

IV 

IV 

IV 

sv 

V 

VI 

VI 

VI 

VI 

VI 

VI 

VI 

VI 

VI 

VI 


COST (Ky POTENTIAL CREAt£D 

CRORE) UPTO' 3N2 ('000 HA) 

11 12 


0.20 

Q.B1 

0 20 

1 36 

0.64 

0.76 

0.37 

0,65 

0.35 

0,41 

2 39 
0.52 
1.06 
0.94 

1.73 
0.92 
6.45 

2.73 
5.37 
0.9$ 


UTILISATION 
UPTO '3/02 REMARKS 
('000 HA.) 

13 14 


2.75 

10.15 

1.92 

7,06 

4,32 

6.08 

1,60 

7.06 

4,29 

5.67 

3.00 

1.66 

0.B0 

1.72 

0.64 

2.10 

10 DO 

5.35 

4.B7 

1.20 


1,00 

7.60 

1.35 
5.04 

o.ei 

0.67 

1.72 

5.21 

1,17 

492 

3.01 

1.36 
0.28 
1.72 
0.46 
1.31 
6.69 
0.73 
1.40 
1.35 


5 eh. 


Sub Total of page 


ZB 87 


82.45 


53,44 


tzo 

























90) 


Compendium of t ,or and Medium Irrigation Project upto end of IX Plan 


5TRTE:pfJ^X?-fr!NP 


MD-C 


MtJ-C 

SL, NAME OF 

NO PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST [RS 
CRGRE) 

BASIN/ RIVER 

DISTRICTS 

BENEBTTEO 

TYPE 

CCA (9ao‘ 
HA,} 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs, 
CROREI 

POTENTIAL CREATED 
UPTO' 3J92 COOt) HA) 

UTILISATION 
UPTO *3/02 
(“000 HA.) 

REMARKS 

1 2 

3 

4 

5 

6 

7 

S 

9 

10 

11 

13 

14 

15 

Z1 Chirks Res, 

1974 

0.47 

Gangs 

Garahwii 

Storage 

1.75 

V 

VI 

131 

1.44 

0.80 


sen. 

22 Hlru Res Seh 

iotb 

0.63 

Ganga 

C hat ra 

Hazaribagh 

Storage 

1.10 

V 

VI 

2.61 

1.02 

1.80 

0.55 

1.35 


23 Loti3 Res Sch, 

1976 

0.53 

Gangs 

Hariri bagh 

Storage 

1.60 

V 

VI 

2.83 


24 Chin da Res 



Brahmani 

Gumla 

Storage 

1.43 

V 

Vi 

3,89 

1.55 

2.19 


Sch. 

25 Paras Res. Sch 

1976 

1.54 

Brahman i 

Gum la 

Storage 

3.16 

V 

Vf 

6.6G 

366 

3.90 


2G Masaria Res 

1977 

G.5S 

Brahmani 

Gum la 

Storage 

0,89 

V 

Vi 

2.01 

0.69 

M3 


Sch 

27 Jaipur Res 

1978 

0.48 

Brahman i 

Gumle 

Storage 

0.40 

V 

VI 

3.45 

0.50 

8.86 


Sch 

28 Palna Res. Sch, 

1978 

1.94 

Suhernarekha 

Saraikela 

Storage 

2.75 

V 

VI 

6,28 

2.51 

1.45 


29 Fandaiwa Res 

1977 

0.51 

Ganga 

Garahwa 

Storage 

0,72 

AP 78410 

VI 

1S5 

1.24 

0.65 


Sch. 

30 Malay Res Sch. 



Ganga 

Polarnu 

Storage 

7,78 

V 

VII 

13.30 

8,17 

7.05 


31 An ra j 

197fl 

265 

Gangs 

Palamu 

Storage 

4.12 

V 

VII 

8 95 

5.40 


net 

RcportDJ 

32 Mu rah ir Res 

1977 

1.9 

Subernarekha 

East 

Storage 

2.31 

V 

VII 

729 

2.46 

2,26 


Sch 




Singlibhum 




VII 

0.09 

155 

2.70 


33 Torlow Irr Sch,. 

1951 

5,74 

Subernarekha 

Singhbhum 

Diversion 

2.75 

VI 


34 Nandinl Res 

last 

4.48 

Brahman!/ 

Lflhardaga 

Storage 

4 82 

VI 

VII 

2,62 

4.45 

OS 


Sch. 

35 Sakngali Pismp 

1978 

0.01 

koei 

Gang,! 

Sahebganj 

Diversion 

1,85 

V 

ZOQO 

9.86 

2.60 

1.36 


canal Sch. 






















74.59 

41.04 

30.90 









Sub Total or page 









Sub Total of Frev, Page 

28,87 

B2.45 

53.44 









Total 


103.46 

123,49 

84,34 



121 
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Compendium of Major and Medium Irrigation Project upto end of iX Plan 


9mTE:p QiftOiD 


MD-C 


SL NAME OF YEAR OF 
NO PROJECT APPROVAL 

1 2 3 


i Hama Weir Sch. 

ii Ghaghra Res. 

Sch. 

iii Sonttre Irr, Sch. 

iv Jpn Kara bar Irr. 

Sch. 

I Datre r ft Sch 
vi Sadabah frr, 

Scb. 

vn Bhanrabaridh 
Irr. Sefi 

viii Brahmam Iff 
Sell. 

lx Kawatdag Irr. 

Sch. 

x Sonepuf Weif T36? 

5ch 

ki Golal Irr Sch 
xii Morum Sana Irr 

S«h 

xtii Sonua hr Sch, 

xiv Baradadl Res, 

Seh. 

XV Aradih Irr. Sett. 

xvi Pagia Weir Sch. 

jtviii Karawani Ret- 19B7 

Sch, 

xviii Fulungara Irr. 

Sch. 

xxlx Suryodr Res. 1364 

Sch. 


Medium Projects co pie ted but not Reporte d Earlier 


APPROVED 
COST (RS, 
CHORES 

BASING RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCAfOOQ 1 

HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST |Rs 
CROFtE) 

potential created 

UPTO' 3/02 {’000 HA) 

UTILISATION 
UPTD '3/02 
{’000 HA.) 

4 

5 

5 

7 

0 

9 

TO 

11 

13 

14 


Hama 

Goddj 

Diversion 

7.6 


III 


7.60 

5.3D 



Hazsribagh 

Storn-grr 

2-16 


19S7 

0.21 

2.76 

004 



Paiamu 

Diversion 

2 



0 15 

2.21 

1.69 



Palarnu 

Diversion 

2.16 



6 0B 

2,16 

136 



Palamu 

PsUmL 

Diversion 

Diversion 

1.94 

2 



0.25 

0 03 

Z.01 

2.00 

1.80 

1.50 

0 14 

Shaman Mala 

Sahebgarij 

Diversion 

1.® 


1974 

0 15 

1 80 

1.20 



West 

Diversion 

U5 



0.07 

1.65 

1.05 



Singhbhum 

Garahwa 

Diversion 

1.77 



0.12 

1 40 

1.20 

0.13 

Dhaulia 

Codda 

Diversion 

1 36 


1374 

0.13 

1-3$ 

1.20 



Chapa 

Saraikela 

Diversion 

Diversion 

1.32 

1.15 



015 

0.21 

1-20 

1.13 

0.27 

1.10 


Sanjayf 

Wt?sl 

Diversion 

0.95 



0.07 

1 10 

1.03 


Siibernarekha 

Mayurakshtf 

Singhbhurn 

□unika 

Storage 

1.2 


1367 

0-10 

1 05 

1.05 


Barjonua 

Subcrnarehh^ 

Ranchr 

Diversion 

i m 



0.06 

1.03 

0 61 


tkm 

Pagla 

Pakur 

Diversion 

1-05 


1974 

0.20 

1.00 

0.30 

8.09 

MayurakshW 

Dumka 

Storage 

Q.&2 


1966-67 

0.13 

1.00 

1 00 


Dayarka 

Singhbhum 

Diversion 

1.2 



0.22 

1 00 

033 

0.07 

Suryodi 

Paktii 

Storage 

0.05 


1974 

0.28 

0.93 

1-07 


Sub Total of page 2*72 34 33 23,30 


M D-C 

REMARKS 

15 


122 


























Compendium of Major and Medium Irrigation Project upto end of IX Plan 




MOC 


MD*C 


APPROVED 

SL NAME OF YEAR Of CQST |RS 
NO PROJECT APPROVAL CPO r£j 

> 3 4 


BASINV RIVER 


DISTRICTS 


1 


benefitted 

5 G 


TYPE 

7 


CCA (000' PLAN OF YEAR OF COST (Rs. 
HA.) START COMPLETION CRGRE) 

3 9 ID n 


POTENTIAL CREATED 
URTCF 3J02 |’ODD HA) 

n 


UTILISATION 
UPTO '3/02 REMARKS 
rOQQ HA.) 

14 15 


XX Tcnughat Res 

Sch 

xxi Triveni Weir 
Sch, 

xxii Rarngtiat Irr. 

ScH 

xxlii SarswaUa Iff. 

Sch, 

xxiv Phuljhar Irr 

Sch. 

xxv Barb! Res Sch 

xxvi Raisa Irr. Sch. 

xxvii Harhi Irr Sch. 
scxvll Buehaupa Res 

Sch 

st*$X BffJha Jrr. Sch. 

xxx Yamuna Iff, 

Sch 

xxxi Balre Res Sch. 

xxxii Pirf Irr. Sch. 
mtxii Gonda Irr. Sch 

kxxK Bhavrrkhan-d 
Res. Sch. 

xxxv Uttm-atii Irr. Sch. 

Kxxv Phulwaria Res. 

Sch. 

ixxvi Jamuma Iff 
SCh. 

‘xxvi Dhulkt Irr. Sch. 
xxxpj Dhauajore Wait 

Sch. 


S^bernarekha 

/Raisa 


1363 


0.07 


Ajay/ 

Dhauafore 


Bpkaro 

Storage 

0.35 

197* 


0.12 

0.92 

Godda 

Diversion 

0.89 

» 

0.12 

0.89 

0.60 

Pa Jam u 

Diversion 

Q.8B 


0-05 

0.88 

0.66 

Garahwa 

Diversion 

%2 


0 12 

0,87 

0-58 

Gumla 

Diversion 

0.85 


0-10 

0.85 

0,35 

Hazaribagh 

Storage 

Q.74 

mi 

0.27 

0.84 

0.24 

Ranchi 

Diversion 

0 34 


0.12 

0 34 

0 44 

Pat arm u 

Diversion 

1.01 


0 0B 

0.80 

0.60 

Ranchi 

Storage 

a ? i 

1557 

0.03 

0.77 

0.67 

Pa la mu 

Di version 

0.72 


0.06 

0.73 

0.53 

P alarm] 

Diversion 

0JJ 


0.07 

0.72 

0,52 

Palamu 

Storage 

0.85 

1576 

0.07 

0.72 

0.59 

Pa fa mu 

Diversion 

1 21 


0.15 

0.72 

0.56 

Haziribagh 

Diversion 

0.S2 

1954 

0.05 

0,70 

0.45 

Garahwa 

Storage 

0.62 


0,26 

0.66 

0 32 

Garahwa 

Diversion 

1 


0.06 

0.60 

0.35 

Garahwa 

Storage 

0 63 


0.05 

0-60 

0.50 

Ha*aribagh 

Diversion 

0.34 


0.10 

0.58 

0.35 

Chat re 

Diversion 

0.52 

1571 

0.20 

0.57 

0.50 

Ocoghar 

Diversion 

1.01 

1570 

0.08 

0.57 

0.10 


Sub Total of page 


2.11 


14.03 


9.BG 


123 
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Compendium of Major and Medium irrigation Project upto end of IX Plan 




MO-C 


MD-C 


SL. NAME OF 

NO PROJECT 

YEAR OF 
AFPROVAL 

approved 
COST {R5, 
CRORE) 

BASIN/ RIVER 

■DISTRICTS 

DENEFITTED 

TYPE 

GCAfQOO* 
HA J 

PLAN OF 
START 

YEAR OF 

COMPLETION 

COST (Rs 
GRORE) 

POTENTIAL CREATED 
UPTO - 3/02 (-DQ0 HA} 

UTILISATION 
UPTO 3/02 
f'000 HA.) 

1 2 

3 

4 

5 

e 

7 

a 

0 

10 

11 

13 

14 

'jtJ Sishunpur Res. 




Gumla 

Storage 

0-51 



0.14 

0.53 

0 14 

Sch. 












x\\ Lower Karrabar 




Palamu 

Diversion 

0 5 



0.15 

0.50 

0.30 

I rr Sch, 












xfri Jugra .Irr, 5 th. 




Hazabbagh 

Diversion 

0.48 



0.01 

0.49 

0,1® 

xijii Bandha Irr, Sch. 




Hazaribagh 

Diversion 

036 


197B 

0 20 

0.4fl 

0 10 

itiLv Chgrrfanda Irr. 




Pa la mu 

Diversion 

0.48 



0.02 

0.48 

0.20 

Sch. 












ttta Ohayhri Irr. 




Palamu 

Diversion 

1 52 



0.14 

0.4B 

0.23 

Sch. 












slvf Rajbhantlh Irr 




Easl 

Diversion 

D 4FS 



0.02 

0.49 

0.40 

Sch 




Sinqhbhum 








*MI Usri Irr- Sch 




Giridih 

Diversion 

0 54 



Q.09 

0.45 

0.10 

ntvih Ghalniaghat Irr 




Garahwa 

Diversion 

1.53 


1080 

19 

0.42 

0.23 

Sch. 












II Nakti Nala Irr 




Palamu 

Diversion 

0.4 



0 07 

0.40 

0.30 

Sch. 

1 Kutiptsi Irr. Sch 




Haza nbagh 

Diversion 

0,4 



0 05 

0.40 

0 15 

II Ueshhandh Irr. 




East 

Diversion 

0.3fl 



0.09 

03B 

0.20 

Sch. 




Smghbhum 








lii Temratn Res, 




Pa Sam u 

Storage 

0 34 


1973 

0 13 

0.34 

0.20 

Sch. 

liii Larwa Res. Sch. 



South Koal 

Hazaribayh 

Storage 

0 32 


1974 

0.Q9 

0,32 

0.41 

Hv Khatwa irr. Sch 




Gumla 

Diversion 

0.3 



0.13 

0.31 

0.25 

iv Kith Irr. 5ch. 



Uraongflrha 

Singhbhum 

Diversion 

0.35 



0 02 

0.30 

0.49 




Mala 









Ivl Uiggar Res. 


0.0E 

Mayurofcshi/ 

Dumfca 

Storage 

00 


1075 

0 06 

0 30 

0.80 

Sch. 



Resrna 









Ivii Kitanala Iff, 




East 

Diversion 

0.22 



0 00 

0.22 

0.10 

Sch. 




Singhbhum 






020 

0.10 

Iviii KajhiaWeir 



Kajhla 

God da 

Diversion 

0.2 





IS 


Sch 


Sub Total of page 


VGO 


7.47 


5 m 


12 A 
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Compendium of <■ or and Medium Irrigation Project upto end of IX Plan 


Sn3WE:yJ&U^}&9iD 


MU-i, 

5L. 

NO 

name of 

PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS. 
CRORE3 

BASIN/ RIVFK 

districts 

benefited 

TYPE 

CCA «000 J PLAN OF 
HA) START 

YEAR OF 
COMPLETION 

COST {Rs. 
CRORE) 

POTENTIAL CREATED 
UPTQ r 3/02 { 000 HA} 

UTILISATION 

UPTO -3/02 REMARKS 
{'GOD HA.) 

1 

2 

3 

4 

5 

6 

7 

3 3 

ID 

11 

13 

14 15 

It* 

Ohankoi Res, 




Garahwj 

Storage 

0,22 

1373 

O.QS 

0.20 

0,10 

lx 

Sth. 

L jpsia Iff Sch 




Haiaribagh 

Diversion 

D 21 


0.01 

0.15 

012 

Ixi 

Karan to la 

Brindavan WeEr 

1365 

0,04 

OaoQi 

Sahebyanj 

EU version 

0.4 

1%6 

0.D4 

0.10 

* 

Ex.p1 

Sch. 

Oafuwa Wflir 

Sch 

1964 

0 1 

ApyJ 

□adhawa 

Deoghar 

Diversion 

163 

1370 

0,10 

0,10 

0.10 








Sub Total of page 

0.24 

0.55 

OZ 








Sub Total of Projects not Reported 
earlier 

6,6? 

57 24 

39.10 








Total of MD-G 


110 13 

100,73 

123.44 








Say 


110 

101 

123 





rr PBH.IFftTR r.nMPi FTFD DURING PLAN PERIOD UPTO END OF IX PLAN 

. FRM SCHEMES 





ERM-C 













ERM-C 

SL. NAME OF 

NO PROJECT 

YEAR OF 
APPROVAL 

approved 

COST 

NAME OF 

ORIGINAL 

PROJECT 

BASIN/RIVER 

DISTRICTS 
□ ENEFlTTE 

D 

TYPE 

CCA (000 r 
HA.) 

PLAN QF 
START 

YEAR OF 
COMPLETION 

COS! tRs 
CRORE) 

additional 

POTENTIAL 
UPTO' 3JQ2 
{"000 HA) 

ADDITIONAL 
UTILISATION 
UPTO 3/02 
('ODD HA.) 

REMARKS 

1 2 

3 

4 

5 

6 

7 

0 

0 

ID 

11 

12 

13 

14 

15 

^ Kanchl 

1904 

4J6 

Kane hi Werr 

Subernarekho 

Ranchi 



VII 

Vlt 

7.20 

2.30 

0.626 


Modernisation 









Sub Tola! 

7,2s 

2.3S 

0 626 




125 




























































Compendium of Major and Medium Irrigation Project upto end of IX Plan 


SIWrE: 


6. ONGOING PROJECTS OF X PI AN • MAJOR PROJECT 


SL. NAME Of 

MO. PROJECT 

1 2 

YEAR OF 
approval 

3 

APPROVED 

COSTIRs 

CRORE) 

4 

BASIN/ RIVER 

5 

DISTRICTS 

BENEFITED 

6 

TYPE 

7 

CCA {QCQ- 
HA.) 

8 

STARTED 
IN PLAN 

9 

LATEST 

ESTIMATED 
COST (Rs. 
CROREt 

10 

EXPENDITURE 
UPTO 3/02 (Rs. 
CRQRE) 

11 

ULTIMATE 

IRR. 

POTENTIAL 

12 

POTENTIAL 
CREATED 
UPTO' m2 
( 000 HAS 

11 

UTILISATION 
UPTO 3/02 
['000 HA.) 

14 

REMARKS 

15 

^ Ajoy Barrage 

TAG 

116 00 

Gangs/Ajoy 

Deoghar 

Barrage 

36.00 

V 

351,65 

190.76 

40.13 

boo 

0.00 


Sch. 

2 Subernarekha 

TAG 

1423.00 

Subernarekha 

Dumka 

East 

Storage 

ISfi 09 

V 

2569.76 

955,92 

170 

Q.DO 

0.00 



Multipurpose 

Project 

3 Auranga Res. 
Sch 

4 Konar Diversion 
Scheme 

5 Pun mi Res. 
Sch. 

6 North KQ& Res 
Sch 

7 Guroam 
Barrage Sch 


1&63 

TAG 

FAC 

TAC 

1376 


125.40 
33.61 
1 B5.62 
439.00 
364 


Gflnga 

Ganya 

Ganga 

Gangs 

Ganga 


Singhbhum 

Palaruu 

Giridih 
Hlai arihagh 
Duftika 
Deonhar 
PalamtJ 
Aurangabad 
Sahebganj 
Pakur 


Storage 

Diversion 

Storage 

Storage 

Diversion 


fiS-13 
62.63 
20.56 
12300 
35.22 


VII 

V 
VII 

V 

V 


1150 00 
34&.3A 
446.01 
814.72 
162.58 


32. B 3 
110.09 
91 38 
501.00 
74.34 


66 

62.8 

24 

11,20 

16 19 


0.00 

0.00 

0.00 

3,60 

0.00 


SubTotal 


6143.30 


1356.37 


390.32 


3,60 


0.00 

0.00 

0.00 

0.00 

0.00 


E-iH^r *l**i,lftair 
under tlUdlum 
p.'if tic li 


M0 


Say 


19-BB 


126 




























Compendium of Major and Medium Irrigation Project upto end of IX Plan 


STA ‘TL 9{‘D 




7^ ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 


MD-O 


JWID-O 


APPROVED 

CQ5T(R&. 

CRORE} 






LATEST 

EXPENDITURE 

ULTIMATE 

POTENTIAL 

UTILISATION 


SL. NAME OF 

WO PROJECT 

TEAR OF 
APPROVAL 

BASIN.'RIVER 

DISTRICTS 

benefitted 

TYPE 

CCA (000- 
HA) 

STARTED 
IN PLAN 

ESTIMATED 
COST (Re, 
CHORE} 

UPTC 3KJZ (Rs. 
CRGRE) 

IRR. 

POTENTIAL 

CREATED 
UPTO + 3/0 2 
('000 HA) 

UPTO ^02 
(<000 HA.) 

REMARKS 


3 

4 

5 

6 

7 

e 

9 

10 

11 

12 

11 

14 

15 





Palamu 

Aurangabad 







0 -45 


Potential In 
Jharkhand 

Balane ReS. 

Sch. 

1974 

4.01 

Ganga 

Storage 


V 

60.83 

45,03 

1 66 


Slate is 

1,66 ha 

1 Tgrai Res. Sch 

1375 

2 96 

Ganga 

Pakur 

Storage 

7.70 

V 

62,57 

27.40 

8.00 

0.00 

0.00 


2 Kan s Re&. Scti. 

1976 

1 37 

Subernarekha 

Ranch 1 

Storage 

3.73 

V 

44.13 

26.80 

3.73 

0.00 

0.00 


1 jharjhara Re& 

1977 

4.47 

Sub&rnarekha 

West 

Storage 

4.&fi 

V 

70.55 

1.12 

4 86 

0.00 

0.00 


Seh. 

4 Eonua RaS- 

19S1 

B.92 

Subamarekha 

Slnahbhum 

West 

Storage 

5.78 

VI 

82.65 

43.56 

8.03 

0.00 

0-00 


Sch. 

5 Sunj Res, Sch 

1981 

3.12 

Subernarekha 

Sfmnhbhum 

Sara Ike la 

Storage 

4.83 

VI 

56.3Z 

2.77 

4,44 

0.00 

ooo 


6 Bhairawa Res. 

1992 

20.19 

Ganga 

Hazaribagh 

Storage 

4 47 

VII 

67.27 

15.00 

4.50 

0,00 

0.00 


Sch, 

7 Keso Res-Sth 

1997 

16.14 

Gfinga 

Hazaribayh 

Storage 

3.80 

VII 

67 70 

3.99 

3-56 

0 00 

0.00 


B Ranch Khero 

1992 

9.55 

Gang 3 

Hazahbagh 

Slorage 

3 24 

VII 

54.73 

11 42 

3.08 

0.00 

0.00 


Res. Seh. 

9 Naikfci Res. Sch 

1969 

0.71 

Bra liman ii Keel 

Giridih 

West 

Storage 

1.62 

VR 

35.16 

11.15 

2,2 S 

0.00 

O.od 


10 Surangi Res. 

1962 

2.15 

Sobernarekha 

Sinahbhgm 

Ranchi 

Storage 

2,11 

VII 

57,42 

30 5B 

2 60 

0,00 

0.00 


Sch. 

11 Kansjore Ros. 



Brahman e 

Smahbhum 

Gumla 

Storage 

7 64 

VII 

52.97 

35.57 

4.50 

0,13 

o.oa 


5 c h, 

12 Ramrokha Res 

UA 

Not Applies. 

Brahmani 

Gumla 

Storage 

6,04 

VIL 

53.87 

1.53 

460 

0.00 

0.00 


Sch- 

13 Upper Sankh 

1981 

9.19 

Bfihmanl 

Gumla 

Storage 

7.05 

VII 

137.43 

30.19 

7.07 

0,00 

0.00 


Res 5th. 

14 Dhansm^htoli 

UA 

Not AppNcfi. 

Brahma m 

G uni la 

Storage 

2.46 

VII 

29.52 

25,52 

2.99 

0.00 

0.00 


Res Sch. 

15 KaLn Res. Sch. 

UA 

Nol Applies 

Brahmani 

Gumla 

Storage 

5.10 

VII 

47.97 

44.79 

5,52 

2.61 

0 00 


16 SaLpolka Res, 

UA 

Nbl Applies. 

Brahmani 

Slnghbhum 

Storage 

HA 

VIU 

3364 

06 

2.35 

0.00 

0.00 


5th. 




















Sub Total of page 

1014.73 

157.68 

74 34 

3,19 

0,00 



1 21 
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Compendium of lV*ajor and Medium Irrigation Project upto end of IX Plan 


9^p 


MD-O 


MD-0 


APPROVED 

CQST(Fts 

CHORE] 






LATEST 

EXPENDITURE 

ULTIMATE 

POTENTIAL 

UTILISATION 


SL, NAME OF 

NO- PROJECT 

YEAR OF 

approval 

BASIN/RIVER 

DISTRICTS 

BENEF1TTED 

TYPE 

CCAfOCQ’ 

HA.) 

STARTED 
IN PLAN 

estimated 

COST(Rs 

CRQRE) 

UPTO 3/02 (Rs. 
CftORE) 

IRR 

POTENTIAL 

CREATED 

UPTO' 3/02 
('000 HA) 

UPTO '3/02 
(‘GOO HA.) 

REMARKS 

1 2 

3 

4 

5 

6 

7 

a 

9 

10 

11 

12 

13 

14 

IS 

17 isalaiya Res. 

UA 

Nq| Applies. 

Ganga 

Haiaribag.il 

Storage 

NA 

VII 

45.7ft 

0.00 

2.67 

0.00 

0.00 


Sch. 

IB Basuki Res. 

UA 

Not Applies. 

Subsmarokha 

Ranchi 

Storage 

NA 

VIII 

55,00 

0.10 

5.67 

0,00 

0.09 


Sch, 

19 Latratu 


10,53 

Siibernarekhj 

Ranchi 

Storage 

a 32 

VII 

41.0B 

41,02 

9. SO 

7.00 


Projects 
Comp, in X 

20 Tapkara 



Karichi 

Cumla 

Sim deg a 

Storage 

2.7 

VI 

4.93 

4.34 

1.66 

1.20 


Plan 

Figures are 







Sub Tola! erf page 

146.77 

45.52 

20,10 

3.20 

0.DQ 








Total of MD,0 

1161.55 

40 3.40 

04,44 

11,39 

0 00 








Say 


1161 

403 

94 

11 

0 






ft nwr.nrWfi PROJECTS OF K PI AN , ERM SCHEMF5 






pom n 













ERM-0 

tlrtWl-V 

SL. NAME OF 

NO PROJECT 

YEARQF 

approval 

APPROVED 

COSTjRs 

CHORE) 

BASIN,'RIVER 

DISTRICTS 

benefited 

TYPE 

CCA |OD0' 
HA.) 

STARTED 
IN PLAN 

LATEST 
ESTIMATED 
COST (Rs 
CRORE) 

EXPENDITURE 
UPTO 3/02 (Rs- 
CRORE) 

ADOI ULT 
IRR. 

potential 

ADDL. 

POTENTIAL 
CREATED 
UPTO' J/02 
t'000 HA) 

ADDL 

UTILISATION 
UPTO '3/02 

( 000 ha.) 

REMARKS 

1 2 

3 

4 

5 

6 

7 

B 

3 

10 

11 

12 

13 

14 

15 



128 




































































Compendium of 1 jr and Medium Irrigation Project uplo end of IX Plan 




9. MEW PROJECTS Of x FLAM - MAJOR PROJECTS 


MJ-N 

SL- 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST{R5 

CHORE) 

BASINS RIVER 

DISTRICTS 

BENEF1TTED 

TYPE 

CCA IfiflO’ 
HA.) 

LATEST ESTIMATED 
COST (Rs. CRORE] 

EXPENDITURE UPTQ m2 
(Rs. CRORE) 

ULTIMATE IRR POTENTIAL 
CUOU HA| 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

a 

9 

ID 

It 

12 

1 Garhi Rgs, Sch 




Chatra 

Storage 


121.64 

10.15 

38 75 

Water 

Supply to 

K T P S 








SubTotal 

121.64 

to.IS 

3875 










122 

10 

39 







Ifl NFW PROJECTS OF X PLAN - MEDIUM PROJECTS 




MD-N 











MD^N 

SL. 

NO. 

% 

NAME OF 

project 

2 

YEAR OF 

APPROVAL 

3 

APPROVED 

COST(Rs, 

CHORE) 

4 

RA$IN DRIVER 

5 

DISTRICTS 

BENEFITTED 

6 

TYPE 

7 

CCA (000 1 
HA J 

8 

LATEST ESTIMATED 
COST (Rs CRORE) 

0 

EXPENDITURE UPTO m2 
(Rs. CRORE} 

2 

ULTIMATE IRR. POTENTIAL 
rood HA) 

10 

REMARKS 

11 






























11 

NEW PROJECTS OF X PLAN -ERM SCHEMES 




ERM-N 











ERM-N 

EL. 

NO. 

1 

NAME OF 

PROJECT 

2 

YEAR OF 
APPROVAL 

3 

approved 

COST 

(Re. 

CHORE) 

A 

GA5IN/R1VER 

5 

DISTRICTS 

DENEFITTED 

6 

TYPE 

7 

CCA (000' 

NAr) 

8 

LATEST ESTIMATED 
COST (Rs. CHORE! 

9 

EXPENDITURE UPTO 3/02 
{Rs. CRORE) 

10 

ULTIMATE ERR. POTENTIAL 
fflOO HA) 

11 

REMARKS 

12 


-NIL—- 


129 














































































SUMMARY SHEET ( UptO End of tX Plan) 




STATE: KARNATAKA 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 2500 Th.Ha, 
A PROJECTS TAKEN UP/COMPLETED _ _ 


Taken Up 

Completed 

Ongoing 

Pre-Plan Plan 

Pre Plan Plan 

Pro Plan Plan 


Major 

4 

20 

4 

4 

0 

16 

Medium 

8 

48 

8 

30 

0 

18 

ERM 

0 

5 

0 

0 

0 

5 

Total 

12 

73 

12 

34 

0 

39 


POTENTIAL CREATED (Th. Ha.) 





Completed 

Projects 

Ongoing Projects 


Pot. Created 

Ult. P. 

Pot, Created 

Major 

705 

1754 

936 

Medium 

113 

93 

28 

ERM 

0 

206 

111 

Total 

813 

2053 

1075 


C Estimate/Expenditure (Rs. crores) 

(Ongoing Projects) 



LEC 

Expenditure Upto end ot March 2002 

Major 

21624 

10244 

Medium 

1661 

986 

ERM 

1884 

1154 

Total 

25169 

12384 


131 
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Compedium of Major and Medium Irrigation Projects in India upto End of IX Plan 


si>vrr, 


karnataka 


3 COMPLETED D URING PR 


MJCjPPj 


NAME OF PROJECT 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA 

(000' HM 

PLAN OF 
START 

YEAR OF 
COMPLE 
TSON 

COST 

(Rs. CROREj 

POTENTIAL 
UPTO" 3/02 
('000 HA f 

UTLSN. UPTO 
■3/02 {000 

HAj 

REMARKS 

7 

1 

4 

5 

6 

7 

8 

9 

to 

It 

12 


1 

Vijayanagar 

Channels 

Krishna 1 
Tungabludft 

aellary,, 

Raichur 

Diversion 

12.21 

iaoo 

NA 

12.21 

12,21 

2 

Can very Anient 
Channels 

Cau very 

Bangalore, 

Hassan, 

Diversion 

76,88 

1900 

NA 

77.17 

77 17 


Kodagu. 

Mandya, 

Mysviu 


3 

Vanhnlds- Satjar 

Krishna / 
Vedavathy 

Chitradurga 

Storage 

9,IS 

1903 

0.45 

9.19 

9.19 

4 

Krishna raja-£>agar 

Cauvery 

Mandya, 

Mysore 

Storage 

79.31 

1931 

2,50 

79,31 

7941 
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Compedium of Major and Medium Irrigation Projects in India upto End of IX Plan 


2 PROJECTS CO MPLE TED DURING PRE-PLAN PERIOD ■ MEQIUM PROJECTS 


MD -C<PP| 


SL 

MO, 


NAME OF PROJECT 0A$tW RIVER 


DISTRICTS 

BENEFlTTED 


TYPE 


1 2 3 i. 


t 

Gokak Canals 

Krishna 1 
Ghataprabha 

Belgium 

Diversion 

2 

Bhaelra An foul 

KrishnaJ 
Btiadra 

Chlckama- 

Etatur 

Diversion 

Z 

Anjanapuri 

Krishna f 

Kumudayathy 

Shim 03 a 

Steraflfl 

4 

Mdrconttlllil 

Ca Livery / 
SNtmshA 

TumKur 

Storage 

5 

ByramangaU 

Cauvery t 
Vrtsltabavathv 

Bangalore 

Starage 

6 

Kanva 

Cauwrv J 

Kanvs 

Bangalore 

Storage 

7 

Nanjyanapur Anient 

Krishna / 
Vedavsihv 

Ctiitradurga 

Diversion 

8 

Gayathrl 

Krishna / 
Suvamamukhl 

Ghtiradurga 

Stonge 


MQC(PP) 


M PLAN Of 

START 

7 

YEAR OF 
COMRLE 
TiON 

B 

COST (R&, 
CROftE) 

9 

PGTEN, 

CREATION 
UPTO' 3*021*000 
HA| 

10 

UTILIS. UPTO 

If 02 ( OOO HA J 

11 

5,72 

1397 

0 15 

5.70 

5.76 

4.47 

mi 

NA 

4.47 

4.47 

B.07 

1 □ JG 

0 22 

6,74 

6.74 

4,56 

1941 

0.35 

A Bfi 

4,56 

1.62 

1945 

NA 

1.62 

1.62 

2M 

1946 

0.35 

208 

2.GB 

1.62 

1961 

0,34 

1.62 

1.62 

2.31 

mz 

0.40 

2.31 

2,31 

Sub-total 


1.81 

20.10 

29,16 

Say 


2 

29 

29 

Total (Pre-plan) 

6 

207 

207 ~ 


REMARKS 

12 


134 
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J p rojects COMPLETE D in PLAN PERIOD UPTO EMO OF IX -PL AN PERIOD - MAJOR PR OJECTS 


SXHTE: 'KflWXZVlKJi 


WIJ-W 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN/ 

RIVER 

districts 

BEREFIITED 

TYPE 

CCA (000' 
HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COSTCRs. 

CHORE) 

POTENTIAL 
UPTO' 3/02 
1*000 HA| 

UTILISATI 
ON UPTO 
'3/Q2 

cmo ha.) 

REMARKS 

1 2 

3 

4 

E 

6 

7 

0 

9 

IP 

11 

12 

13 

14 


1 

Gliataprabha 

Stage 1 
SUgt N 

1950 

1959 

5 45 

1318 

Krishna^ 

Ghjlprabha 

B*lyaurn, 

Bljapur 

Storage 

139.30 \ 

V 

7139 

139 38 

139.30 

2 

Turvgabftadra 

RBC 

1978 

4 16 

Krishna t 
Tunga- 

Dellary 

Storage 

37.5 1 

VII 

7.12 

37.S0 

37.50 


L<»w Itv^l canal 



bhadra 






10S.S7 


3 

Dhadra 

1947 

31.93 

Krishna 

Chtckma- 

galur, 

Storage 

105.57 1 

(X 

166,09 



4 

Tuiujablmdra LBC 

1945 

33 41 

Krishna / 

Rdlary* 

Storage 

244.2 1 

IX 

08.32 

244.2 





TuiigAbha- 

dra 

Kaietiur 









SuLTot.i I 


311.72 


$2566 


176.08 
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Wt-m -KJityXVtKA 


4. PROJE CTS C OMPLE TEO IM PLAN PERIOD UPTO END OF IX - PLAN PERlQO MEDIUM PRO JECTS 


SL 

MO. 

1 

NAME OF PROJECT 

2 

YEAR OF 

APPROVAL 

3 

APPROVED 
COST (RS. 
CRQRE) 

4 

BASIN/ DISTRICTS 
RIVER BEMEFITTED 

5 0 

TYPE 

7 

CCA 1000' 
HA) 

8 

PLAN OF 

START 

9 

YEAR OF 
COWPIE-TTON 

10 

COST (Rs, 
CROREj 

11 

POTENTIAL 

CREATED 
UPTO 3/02 
tQ09 HA* 

13 

UTILISAT! 
ON UPTO 

■-3J02 ('000 
HA.) 

13 

REMARKS 

14 

1 

Ritmarahulli 

1953 

0.41 

Krishna Bijapur 

Storage 

1.94 

1 

II 

0 42 

1.94 

1,94 


2 

Kalasc-ope Tank 

1954 

o.ao 

Krishna/ Bijapur 

EndNqera 

Storage 

1.14 

1 

" 

0.22 

1.14 

1.14 


3 

AnibiigoUi 

1953 

0.92 

Krishna t Shimoga 

Salurtialla 

Storage 

2.95 

1 

III 

1.1B 

296 

2,06 


4 

Antshankar 

1954 

0,22 

Krishna Bijapur 

Storage 

1,24 

I 

AP 1966-69 

0 22 

1 26 

1.26 


5 

Kolehl Weir 

1987 

0.43 

Krishna Selgaum 

Wlaiaprabha 

Diversion 

127 

1 

AP 1966-69 

0.43 

1 26 

1.26 


6 

Magalh-iiria 

1958 

0.14 

Krishna Bijapur 

/Kyadqihalla 

Storage 

0.65 

ti 

AP t9GG-59 

0.15 

0,65 

ft.es 


T 

Jamba haft aria 

1957 

0.4 

Krishna f Chickamaga- 
Jambadahall lur 

Slorage 

1.64 

u 

AP 1966-69 

1.15 

1,54 

1.54 


6 

Hebbatla 

195-8 

o.ts 

Cauvory/ Mysore 

Hebbahalia 

Storage 

1.21 

it 

IV 

0 54 

1.21 

1.21 


9 

Halhikuni 

1960 

0.50 

Krishna / Gulbarga 

Maihikofiahal 

Storage 

2.14 

ti 

IV 

0.91 

2.15 

2_15 


10 

Chickaholc 

1963 

0,47 

Cauvery / Mysore 

Chtckahoiff 

Storage 

1 .65 

ii 

IV 

3.45 

1.85 

1.65 


11 

Manga Fa 

1958 

0.14 

Catrvery/ Tumfctir 

Naqinihalla 

Storage 

o.as 

iti 

IV 

0.60 

0.85 

0.85 


12 

CftltwadgF 

1978 

0.40 

Krishna. 1 Bijapur, 

Kadalappana Haichur 

Storage 

0.89 

(V 

IV 

0.40 

0.80 

0 89 


13 

Nugu 

1952 

2.44 

C auve ry t W1 ys o re 

Nuau 

Storage 

10.5 

i 

V 

3.11 

10,53 

10,51 


14 

Kona kan ala 

I960 

0.45 

Krishna / Ruchur 

Kinakarihall 

Diversion 

2,09 

i 

V 

1,00 

2 06 

2.06 


IS 

Bochanki 

1974 

0.37 

Ko finals Uttara 

Kannada 

Storage 

1-78 

V 

V 

0.37 

1 76 

t 78 


16 

Gundai 

1971 

1.92 

C a livery / Mysore 

Gun dal 

Storage 

4.05 

IV 

AP 1976-30 

8 52 

4 05 

405 



Sub Total of paws: 


22.66 


35.94 


35.94 
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MO-C 


5L, 

NQ. 

1 


NAME OF PROJECT 

2 


YEAR OF 
APPROVAL 

3 


17 Rajotibanda 19J6 

ia Hag aribomm-arw Haiti 1957 

1^ Dtiarma V958 

20 Suva mava thy 

21 Tunga Aiiicut 1954 

22 Chandra m pal ti 19T2 

21 Marihalla 1981 

24 Upper Mu llama ri 1978 

25 5auflagar 1977 

26 Toetha 1977 

27 NjiIIut Aroanlkere 1977 

28 TaraKa 1970 

FC to Ramkharo 

30 Chiktihnle 


ERM-C 


Cornpedium of Major and Medium Irrigation Projects in India upto End of IX Plan 


SVm’E: 

MD-C 


APPROVED 
COST(RS 
CPORE} 


BASIN/ 

RIVER 


DISTRICTS 

QENEFfTTED 


HA-J 

« 


1.63 
0.70 
03 
3.81 
3.31 
165 
3 50 
3.28 

1.49 
1.80 
1.90 
1 JO 

9.49 

16.00 


Krishna f 
TuiHrabhadr 
Krishna, i 
Chic kahaq fill 
Krishna/ 
Dhamia 
Cauvcry t 
Suvamavath 
Krishna >' 
Tunqabludr 
Krishna / 
SamaM 
Krishna jt 
Nsrlhalla 
Krishna l 
Mullarrarl 
Krishna i 
SoudaqarNal 
Pennar / 
jayjfnanciali 
Cauvery 

Cauvary 

Krishna 

Cauvury 


Ralchuf 

Binary 

Dharwad, 

Upr^r 

Mysore 

Shining a 

Gulharga 

Bellary 

Oulbargu 

Gulbargv, 

Qular 

Tumkyr 

Mysore 

Mysore 

ChiLradurga 

Kodagu 


Diversion 
Storage 
Diversion 
Storage 
Storage 
Storage 
Diversion 
Storage 
Storage 
Storage 
Storage 
Storage 
0 wufsion 
Storage 


Z.lfl 
2.96 
5.67 
2 Hi 
6.7 
5.22 
2.01 
3.26 

1.42 
1.13 
1,21 
7.04 
324 

3.43 


PLAN QF 
START 

YEAR OF 
COMPLETION 

COST {Rs. 
CRORE} 

POTENTIAL 
CREATED 
UPTO - 3102 
COM HA} 

UTIUSATl 

ON UPTO 

m2 roou 

HA.) 

REMARKS 

9 

10 

11 

12 

11 

14 

1 

VI 

3.36 

2,38 

2 26 


If 

VI 

4.26 

2.97 

2.97 


11 

VI 

1.17 

5,67 

5.67 


111 

VI 

3.61 

2.63 

2.El 

"AS !■£« STATE GOVT 
PROJECTS aRPROED 

IV 

VI 

3.29 

8.7 

6J 


V 

VI 

7.09 

5.22 

522 


V 

VI 

3.20 

1.51 

1.51 


V 

VI 

14,18 

3 ZB 

066 


V 

VW 

5.70 

1.42 

1.42 


V 

VII 

410 

121 

1.21 


V 

VII 

5 50 

1.3 

1.30 


V 

AP 1990 92 

13.00 

7.09 



V 

IX 

9.49 

3.24 


" AS PER STATE GOVT 
PROJECTS APPROEO 

AP 78-BO 

IX 

17.15 

1,18 


" fts per state govt 

PROJECT tS APPROEO 

Sub total of Pag 

6 

90.70 

4B.0G 

33,97 


total of MD C 


11336 

83 94 

69.81 


Say 


111 

04 

70 ~ 



5. PROJECT S COMPLETED W R IAN PERIOD UPTO EN D OF IX PLAN ER M SCHEMES 


NO. NAME ° F PROjECT APPROVAL 


NAIViC Ur 
AP ^™^ E0 ORIGINAL 
COST PROJECT 


NAME OF niSTRlCTS CCA [000‘ h fc■ f,,. ^ YEAR OF COST(Ra. 

ORIGINAL SASIN/RIVER BENE FITTED TYPE HA.) PLAN OF START COMPLET , ON CRORF) 

PROJECT 


12 


ADDNL. 
UTLSN 
UPTO 'UG2 

(’OQ0 ha. \ 

13 U 


AODL- POT 
UPTO k 3/02 
{'000 HA} 


ERM^C 


IS 


137 
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Compedium of Major and Medium Irrigation Projects in India upto End of IX Plan 

6 ONGOING PROJECTS OF X PLAN ■ MAJOR PROJECT 


MJ O 


SL. 

NO, 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

1 

2 

3 

1 

Tungahhadra RBHLC 

1969 

2 

Kabini 

- 

3 

(Ylafaprabhri 

19G3 

4 

Harnngi 

“ 

5 

Hcmavathy 

3963 

G 

Upp-ar Krishna Stage 

\ma 

7 

Upper Krishna SUI 

2000 

8 

Karanja 

1992 

9 

Gennithora 

1993 

10 

Hlpparyl 

■* 


Djdhganga 

** 

11 

(Jpppr Tonga 

" 

12 

Varahi 


U 

Yagachi 

" 

14 

Markendaya 

“ 

15 

Bltlma Lift 

** 

10 

Sigatalur 



MJ-G 


APPROVED 

COSTjRs, 

CROREJ 

BASIN/ 

RIVER 

DISTRICTS 
BENE FITTED 

TYPE 

CCMWQ' STARTED IN 
HA.) PLAN 

LATEST 

ESTIMATED 
COST (Rs, 
CRORE} 

EXPENDITURE 
UPTO 3/02 iRs, 
CRORE} 

ULTIMATE 

IRR. 

POTENTIAL 

POTEN, 
CREATED 
UPTO'3/02 
| 000 KA| 

UTILS N, 
UPTO 3/02 
{'QOQ HA,| 

remarks 

4 

5 

6 

T 

S 9 

10 

11 

12 

13 

14 

15 


2,6 

Krishna 

Ballary, 
Rate bur 

Storage 



111.80 

75.36 

7447 

72,44 

17.02 


3.2 

CauYery* 

Mysore 

Storage 

87.E0 

n 

1233.00 

275,53 

94.43 

41 09 

28.28 

“ as pr.R state nnvT 

PROJECT ES AFPRCJED 


Kabini 











162.09 

Kristina, 

Mysore 

Storage 

264.60 

Ell 

93400 

632 53 

220 

169.93 

20.85 



Malaftrabhs 











11 

Gauvery/ 

Kodapu, 

Storage 

54,62 

III 

*oa.oo 

315.05 

£4 56 

41,77 

13,77 



Harantii 








176 9 

33 93 


16,3 

Cauvery/ 

Hassan. 

Sk> rage 

208,29 

AP 1966-69 

3701.00 

1435.47 

283.5 B 



Hen lava thy 

Mandya* 










1214.95 

Krishna 

Bijapur. 

Gnlbnrga. 

Storage 

3710,00 

IV 

9479.59 

4693,65 

458.89 

355.62 

42.85 


2358 86 

Kristina 

RsEttmr and 
BagatkoT 

197.12 

IX 


1645.00 

Z 26.69 

32.12 

7.83 


98.00 

Godavari/ 

Bid 3 r 

Store h# 

49 

V 

484.20 

284.77 

35.61 

19,01 

7 



Manjra 











73.25 

Krishna, 

Gulharga 

Storage 

165 00 

V 

315.05 

203.92 

2 1.8 5 4 

6.50 

2.42 


186.7 

Banithore 

Krishna 

Bagalkot/ 

Boiqaum 

Storage 

7474 

V 

1113 00 

53.84 

74.74 

8.00 

0.00 

AS PER STATE GOVT 
fftdJECTlS APPROED 

1 ■g , with MarwraShtTJ, “ AS 
PER STATE &QVT 

f 10 

Krishna / 

Beige urn 

Storage 

19.67 

VI 

124.00 

56 34 

15 17 

OCX) 

0.00 


Dudhganga 










PROJECT IS APPROED 

271.4 

Krishna/ 

Shimaga. 

Storage 

8049 

VIII 

1644.11 

233,57 

94.70 

6,00 

0,00 

" AS- PER STATE OOVT 
PROJECT IS APPRO ED 


Tunga 

Dharwad, 









9.43 

Varahi 

Uakstvina 

Kannada 

Storage 

1SJ0 

VII 

569.53 

30.78 

15,70 

0.80 

0.60 

“ AS PER STATE OOVT 
PROJECT IE APPROED 

35.3S 

Cauvery 

H assail 

Storage 

21.25 

VUE 

302.50 

141.54 

2145 

19-46 

5.17 

120 

Krishna 

Bclgaum 

Storage 

19.11 

IX 

34172 

124,52 

19.15 

0.00 

080 

“ AS PER STATE GOVT 
PROJECT IS APPROED 

107,7 

Bhima 

Gultwg.i 

Lift 

24.29 

IX 

275.53 

9.99 

24,29 

0.00 

0.00 

- AS PFR STATE fltJVT 
PROJECT IS APPROED 

62.62 

Tunga btiadr 

Be llary, 

Storage 

S7.59 

EX 

595.00 

24.78 

20.75 

0.00 

0.00 

“ AS PER STATE GOVT 
PROJECT IS APPHOtU 


aS Krishna 

Gadap 










Sub total 

21G24.03 

10243.76 

1756-06 

936.06 

179,12 

Say 

21G24 

10244 

1754 

916 

179 


13fl 
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7. ONGOING PROJECTS O F X PLAN - MEDIUM PROJE CTS 


MtK> 


NAME OF PROJECT YEAa 0F 

MU. 


APPROVAL 


APPROVED 

CGSTfRs. 

CROREI 


BA53N/RIVE DISTRICTS 
R DENE FITTED 


CCA (QOQ* STARTED IN 

hat plan 


LATEST 
ESTIMATED 
COST jRs 
CROREJ 


EXPEN DITliRE 
UPTO 3/02 (Rs. 
CHORE) 


ULTIMATE 

1RR. 

POTENTIAL 


POTENT1A 

L 

CREATED 
UPTO' Sj'02 
COCO HA) 


UTILISATION 
UPTO ‘3/02 
fOOO HA,) 



2 

3 

4 

5 

6 

7 

S 

9 

10 

11 

12 

13 

14 

1 

NSinr.liarsjljel-:? 

1&&9 

2.37 

C a Li very / 

Bangalore 

Storage 

3.85 

(V 

74.65 

69.13 

3.43 

131 

0.11 





Arkavathy 










2 

Amarja 

1970 

S.7 

Krishna/ 

Gulbarga 

Storage 

9.90 

V 

219.49 

98.73 

8.90 

7 80 

076 

I 

iggalur 

.. 

3.47 

Amari* 

Cauveryf 

Bangalore, 

Storage 

4.05 

IV 

69.65 

49.01 

4,05 

2 00 

0 84 





Shimsha 

Mandya 









4 

Lower M Lilia marl 

1979 

B.37 

Krishna/ 

Gul&arga 

Storage 

9.72 

V 

114 06 

121.42 

8,10 

0,00 






Mulamafl 










S 

■Mask mala 

1970 

3.11 

Krishna/ 

Raictiur 

storage 

2.03 

V 

46.35 

39.23 

3.00 

0,00 






Maski, 










& 

ArkavaUil 

** 

22.25 

Cauy&rv^ 

Bangalore^ 

Storage 

0.50 

V 

124.20 

80.64 

6.23 

0,00 






Arkavathy 










7 

Uduthmehalla 


7.55 

Lj uvery t 

Mysore 

Storage 

S.48 

AP 197ft 60 

210.00 

137.08 

6.60 

2 00 

too 





UOiithnrohall 










S 

Hire ha ll.i 

1977 

6 3S 

Krishna t 

Ra )r.hu r 

Storage 

0.01 

VI 

24636 

147.60 

6 33 

7,41 

1.45 





Uirehalla 










9 

Gandomala 

1970 

7 71 

Gandorinala/ 

Gulbarqa 

Storage 

a. 09 

VIH 

132.95 

56.25 

8 09 

0.00 

0.00 





Krishna 










10 

Kama Samundra LIS 

" 

0.99 

Can very 

Hassan 

Lift 

3.501 

VIII 

29.0G 

21.67 

3 92 

0,00 

0.00 

11 

HLieehana-kopiiahi 

UA 

5.9 

Gagorinata 

Hassan 

Lift 

3,36 

VIII 

27.50 

12,97 

3.36 

D.Q0 

0.00 

12 

Base pur Lift 

UA 

4.55 

Varada/ 

Hassan 

Lift 

2,27 

IX 

19.50 

1.39 

2.27 

0 00 

O.OO 





Krishna 










13 

Hcdireyanhalla 

UA 

15.05 

Mcdlrayanah 

C.R. Nayar 

Diversion 

1.30 

IX 

ft. 20 

0 49 

1.30 

0 00 

0.00 

14 

liagi Susa (wan 

UA 

4.27 

alia 

Tungbhadra/ 

Gadag 

Lift 

1.98 

IX 

18.50 

0.58 

I.Sfl 

0,00 

0,00 





Krishna 










15 

Harinata. 

1964 

0.83 

NA 

Oelgaum 

Storage 

3.46 

IX 

55.56 

34 85 

3,46 

0.00 

0.00 

16 

Narijapura 


75,4 

HA 

Mysore 

Lift 

HA 

IK 

31.60 

4.54 

405 

0.00 

0.00 

17 

Vateholc 

1971 

7.05 

Voteholej 

Hassan 

Storage 

7 49 

V 

52.50 

44.. 76 

7 49 

7.49 

4,49 





Cauvnry 










IS 

Chiilkmalla 

1977 

3.50 

ChulinaJ 

0*dar 

Storage 

4-05 

V 

7000 

63.11 

4.05 

4.D5 

2.43 





Godavari 
















Sub Total 

86.021 


1673.13 

983 45 

87 687 

27.86 

108 







Say 

08 


1601 

9B6 

93 

28 

11.00 


MOO 


REMARKS 


IS 


" AS PER STATE GOVT 
PftQJCCT IS fcPPROF.il 


-■ AS F£« STATE CQVT 
PROJECT IS APPRQED 

" AS PER STATE GOVT 

PROJECT IS APPROEO 


" AS FErt STATE GOVT 
PRO JEST IS APPRDED 
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Compedium of Major and Medium irrigation Projects in India upto End of IX Plan 


9. Q N GOIHG PROJECTS OF X PLA N - ERM SCHhMES 


NAME OP PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSKRs. 

CHORE) 

NAME OF 

t m 

ORIGINAL 

PROJECTS 

BASIN/RIVER 

DISTRICTS 

QENEFfTTEO 

TYPE 

CCA iwd- 
HA.) 

STARTED IN 

PLAN 

LATEST 
ESTMD.COST 
(Rs. CHORE) 

EXPENDlTU 
RE UPTO 
1'02 (Rs. 
CHORE) 

ADDL. 
LILT! (RH, 
POTEN | 
TH. HA) 

ADDL. POT 
CREATED 

UPTO' m2 
( 000 HA) 

ADDL. 

UTIUSATJO 
N UPTO 
■3'02 ( 000 
HA) 

REMARK 

S 

1 2 

3 

4 


5 

6 

7 

a 

9 

10 

11 

11 

13 

14 

IS 

1 Dr.D. Urs, C a rial 

1979 

10.5 

Krtehna rajas 

Can very 

Mandya, 

Mysore 

Bijapurf 



IV 

360.00 

276,76 

32 38 

30,479 

fil .49 


2 Ghalaprahhi Stage HI 

1976 

90.54 

aftar 

Glutjirabhii 

Kristina' 

Storage 

171.44 

V 

1116,00 

£74,45 

171.44 

76 54 

25,31 





GMtaprabha 

□el <13 urn 










3 ModimlftittttHi or 

UA 

14.8 

Knstinarijt- 

Cauvery 

M anti yy, 



AP 1976-39 

350.00 

277. B0 

2,13 

2,03 

0.00 


Krishna raja sag at 
Canal 



sagar 


Mysore 










4 Augumenlatiori of 

UA 


Taraka 

Csuvery 

Mysore 



VW 

5S.0Q 

23.02 

Stabilisation 


' 


Taraka 








IX 

3.30 

1.32 





5 Shfmsha 





Maud ya. 







Modern LsallOil 























SubTotal 

1864.30 

1154.25 

205.94 

111,05 

75,00 










Say 

1 S&4 

1164 

205 

111 

77_ 



MJ N 


1CUSE 


MJ-N 


NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTfRs. 

CRORE) 

BAS IN i 1 
mVFH 

DISTRICTS 

BENEFITED 

TYPE 

LATEST 

CCA (000' ESTIMATED 
HA.) COST (ft& 

CRGRE) 

EXPENDITURE 
UPTO 3f92 [Rs. 
CRORE) 

ULT.imPOT. R * 

{WO HA) 

1 2 

3 

4 

5 

s 

7 

n 9 

10 

11 1Z 


-MIL- 
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Compedium of Major and Medium Irrigation Projects in India upto End of IX Plan 

11 MEW PROJECTS OF X FLAN - M EDIUM PRQJFCrS 


STjtrE: 


HHJ-H 

-----— 


approved 

-.- 

— 


LATEST 

EXPENDITURE 

ULTIMATE IRR, 



NAME OF PROJECT 

YEAR OF 

BASIN? 

DISTRICTS 

TYPE 

CCA|U«a‘ ESTIMATED 

UPTO 3J02 (Rs. 

POTENTIAL 

REMARKS 

HO, 

APPROVAL 

COST(RS, 

CRQRE) 

RIVER . 

senefitted 

HA.) COST {Rs, 

CROREJ 

CHORE) 

( 000 HA) 



2 

3 

4 

5 

5 

7 

8 9 

10 

10 

11 

1 

JdVtilahaHa 

UA 


Krishna 

Beigaum 

Lift 

3.33 

ooo 

1.92 


2 

B^IInryJnald 

UA 

138 ZB 

Krishna 

ftelgaum 

Llfi 

135.28 

0.00 



3 

tjuddadoirna -ttapura 

UA 

6Q 

Krishna 

Haveri 

Lift 

6000 

0.00 

5.26 


4 

RancstiwaraLIS 

UA 

216.42 

Krista 

Boigaurn 

Lift 

218.42 

0,00 

13.GO 


5 

Hiranyakcshi LlS 

UA 

30 

Krishna 

Sdlgautn 

Lift 

30 00 

0.00 

0.00 


6 

Ubram Anrutliapura 

UA 

96.41 

Krishna 

Chikksamag- 

Lift 

5641 

ooo 

7.69 


7 

US 

BertnetiaHa LlS 

UA 

17.33 

Krishna 

alUO 

Gaddy 

Lift 

17.33 

0.00 

3.&7 


6 

K ole hr LIS 

UA 

2.25 

Krishna 

Gadag 

Lilt 

2.25 

o.oo 

0.00 


9 

Konnur US 

UA 

6.15 

Krishna 

Gadag 

Ufl 

6.15 

0.00 

Q.0Q 


10 

K»nc)ianigu(j(iil LlS 

UA 

4,96 

Kristina 

rt&ILiry 

ua 

4.95 

0.00 

0,09 


11 

LOllilf US 

UA 

0 74 

Krishna 

Bell ary 

Lift 

0,74 

o.oo 

0.00 


12 

Thimmapura LIS 

UA 

20.63 

Krishna 

Haver 

Lift 

20 63 

0.00 

0.00 


13 

Y Kaggal 

UA 

5.15 

Krishna 

Hellary 

im 

5 15 

ooo 

0.00 


14 

Kadmalvalli 

UA 


NA 

Hnssan 

NA 

NA 80.30 

2.74 

5.10 


IS 

Hadanavaln 




Mysore 


50 00 

0.00 

3.27 


16 

Band ha Hi Hundi LIS 




Mysore 


21.80 


177 








Sub Total 

762.94 

2.74 

4167 








Say 

763 

3 

43 
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Compedium of Major and Medium irrigation Projects in India upto End of IX Plan 


S'WVE: 'KAWWinW 


12. new PROJECTS or x ELM - ERM sc hemes 


tHNI J N 

5J" NAME OF PROJECT 
NO. 

YEAR OF 
approval 

approved 

COST 

(Rs. CRGRE) 

BASWRfVE 

R 

DISTRICTS 

BENEFITED 

TYPE 

LATEST 

CCA (000 ESTIMATED 
HM COST <R$, 

CRORE} 

EXPENDITURE 
UPTO 3/fl2 (Rs. 
CHORE) 

ULTIMATE IRR. 
POTENTIAL 
( 000 HA1 

1 2 

3 

4 

A 

s 

? 

8 9 

10 

11 


























SUMMARY SHEET ( Upto End of IX Plan) 

STATE: KERALA 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 1000 Th.Ha. 
A PROJECTS TAKEN UP/COMPLETED 



Taken Up 

Completed 

Ongoing 


Pre-Plan Plan 

Pre Plan Plan 

Pre Plan Plan 

Major 

0 14 

0 10 

0 4 

Medium 

0 11 

0 7 

0 4 

ERM 

0 3 

0 1 

0 2 

Total 

0 28 

0 18 

0 10 

POTENTIAL CREATED <Th, Ha.) 





Completed 

Projects 

Ongoing Projects 



Pot. Created 

Utt. P. Pot. Created 


Major 

225 

169 76 


Medium 

62 

40 0 


ERM 

3 

14 0 


Total 

280 

223 76 


EstimateJExpenditure (Rs. crores) 
(Ongoing Projects) 




LEG 

Expenditure Upto end of March 2002 

Major 

Medium 

1893 

1184 


927 

207 


ERM 

120 

18 


Total 

2945 

1409 



143 

























































Slate: 'Kerala 


State: ‘Aera fa 


■> 


Compendium of Major and Mdium Irrigation Projects upto end of IX PJan 

STATE: KERALA 

1 PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR PROJECTS 


MJ - C (PR) 

SL. NAME OF 

NO, PROJECT 


BASIN/ RIVER 

districts 

BENEFITED 

1YPE 

CCA PLAN OF 

mw HhM start 

YEAR OF 
COMPLETION 

COST 

IRs. 

POTENTIAL 

UPTQ' 3/02 

UTILISATION 

UPTO ‘3/02 

REMARKS 

1 2 


3 

4 

S 

6 7 

3 

9 

10 

11 

12 


























t 

? PFfn.lFOTS COMPLETED DURING PRE-PLAN PERIOD * 

medium PROJECTS 




Mn , r ippl 










MD * C (PP) 

« 1,r r | 

SL. NAME OF 

NO. PROJECT 


BASIN/ RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA PLAN QF 

(flQO'HA] START 

YEAR QF 
COMPLETION 

COST 

(Rs- 

POTENTIAL 
UPTO' 3/02 

"utilisation 
UPTO T 3/02 

REMARKS 

1 2 


3 

4 

5 

6 7 

a 

9 

to 

11 

12 




















- . - 

_ 



145 

































































Stale; ‘Xcrafa 


Stole: 'J\€ralh 


Compendium of MajQi and Mdium irrigation Projects upto end of IX Plan 

3 . PROJECTS COMPLETED UPTO END Of IX -PLAN PERIOD - MAJOR PROJECTS 



---—- 






CCA jQQQ' 
HA.) 

PLAN OF 
START 

YEAR i PLAN 

COST (Rs, 

CRQRE} 

POTENTIAL 

UTILISATION 

SL 

MO 

NAME OF 
PROJECT 

YEAR OF 
approval 

APPROVED 

COST 

BASIN/RIVER 

DISTRICTS 

BEMEFITTED 

TYPE 

OF 

COMPLETION 

UPTO'3/02 
rooc HA) 

UPTO '3/02 REMARKS 
("000 HA.) 

1 

2 

3 

4 

3 

0 

7 

a 

9 

10 

11 

12 

13 14 

1. 

Malampuztia 

1949 

3.SB 

Bhararptiiha 

Palskkad 

Storage 

21.25 

1 

II 

5,80 

42 49 

42,7 

2h 

Chalakudy Stage 1 

194$ 

1 26 

Chalakudy 

ErnakuUm 

Diversion 

i9 m 

1 

11 

2.79 

8.514 

8.514 


SUge U 

1958 

0.60 


Trissur 








3, 

Peechi 

1947 

2,35 

M snali 

Trissur 

Storage 

17,55 

1 

il 

2.35 

7.18 

7.18 

4, 

Penyar Valley 

1956 

3.40 

Periyar 

Emakutann. 

Diversion 

32 J 

It 

VIII 

102.86 

3049 

30.49 

$. 

PambJ 

1961 

3,63 

Pemba 

Alappuzha r 
Pathanam Thitta 

Diversion 

21.13 

111 

VIII 

6539 

20,7 2 

31.40 

20 72 

17.80 

6. 

ChltturruJ^fha 

1963 

1.05 

FT liar at Puzha 

Palahkad 

Diver & Ion 

10.68 

til 

VIII 

22.7 

7. 

KutUyadi 

1962 

4 96 

Kuttiyadl 

Kqrhi rfede 

Storage 

14.57 

in 

VIII 

5B.96 

31 16 

3116 

a. 

Chimony 

1975 

16,15 

Chimonl 

Thrissuf 

Storage 

13.00 

V 

VIII 

56.92 

7.13 

7,13 

9 

Kanhtrapijzhs 

1961 

3.05 

Bharat puzha 

Palakkad 

Storage 

9 71 

in 

IX 

11Z 

£1.85 

8.47 

10 

Puihassp 

1961 

A 42 

Valapattanam 

Kannur 

Diversion 

11.53 

in 

IX 

162 

23 65 

14,81 










Sub-total 

58977 

224.584 

IBM 5 










Say 

590 

225 

189 
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State: 'Kerala 


State: ‘Kerala 




Compendium of Major and Mdium Irrigation Projects upto end of IX Plan 

4 PROJECTS COMPLETED UFTO END QF IX-PLAN PERIOD - MEDIUM PROJECTS 


SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 

approval 

APPROVED 
COST (RS 
CRORE1 

BASIN/RIVER 

DISTRICTS 

©ENEFITTEO 

TYPE 

CCA (G0G p 
HA.) 

PLAN OF 
START 

PLAN/ YEAR 
OF 

COMPLETION 

COST (Rs, 
CRORE) 

POTENTIAL CREATED 
UPTO' 3/OZ I'BOO HA) 

UTILISATION 

UPTO 3/02 REMARKS 
(‘000 HA.) 

1 

7 

3 

4 

5 

6 

7 

0 

9 

10 

11 

12 

13 14 

t. 

Mangalam 

1953 

0-96 

Sharatpuzha 

Pa la kk ad 

Storage 

3 44 

1 

111 

1.09 

eja 

6.36 

2 

Vazliani 

1951 

1.03 

Sharatpuzha 

Thrls&ur 

Storage 

350 

1 

lit 

US 

4.31 

4.31 

3. 

Walayjr 

1953 

1.00 

Rhiu.it pm ji ha 

Paiakkad 

Storage 

3.75 

1 

III 

1.32 

7.SQ 

4 10 

4. 

PothundJ 

19SS 

DJB 

Eharalpuzha 

P^lakttsd 

Storage 

' 5.47 

in 

Al> 1966-69 

3.63 

10 05 

9.57 

5 

Neyyar Stage 1 

1951 

2.90 

Neyyar 

Thiruvananlhapuram 

Storage 

15.384 

i 

IV 

4.61 

10.528 

16.528 


Stage II 

1956 

1.7Q 










6. 

Cheer akuzhi 

1957 

0.47 

Dharatpuilia 

Thris&ur 

Diversion 

0.95 

II 

IV 

1.04 

1.65 

1-85 

7. 

Gayathri 

1957 

1.26 

Bharatpuzhs 

Pafakkad 

Storage 

5.47 

II 

IV 

2.45 

10 9 

6.07 


(Meenkara. ChulliyaF) 

Subtotal ieT S2.018 4-Tm 

Say " ” Te 52 43 


5 PROJECTS COMPLETED IJPTO END OF IX PLAN -ERM SCHEMES 


ERM-C 




-—-, 





YEAR OF 
COMPLETI 
ON 


ADDITiONA 

ADDITIONAL 


SL- NAME OF 

NO, PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 

project 

BASIN/RlVER 

districts 

BENEFITTEO 

TYPE 

CCA {COO 1 
HA.) 

PLAN OF 
START 

COST (Rs. 
CRQRE) 

L 

potential 

UPTO’ 3/02 

UTILISATION 
UPTO '3/02 
FODO HA.) 

REMARKS 

1 2 

3 

4 

6 

6 

7 

a 

9 

10 

11 

12 

13 

14 

IS 

B/R at 

1 KanakkanHadavu 

LI .A. 



Chalakudy 

Emakulam 



VIII 

EX 

15.65 

2 6 











Sub-total 


15.65 

2.60 











Sav 


16 

3 




147 







































State: 'Xjiala 

MJ-0 


Coi oendium of Ma ^ and MdSum Irrigation Projects upto end of IX Plan 

it ONGOING PROJECTS OFX PLAN - MAJOR PEOJEC t 


SL, 

NO. 

NAME OF 
PROJECT 

YEAR OF 

APPROVAL 

APPROVED 

COSTfRs. 

CRQRE} 

0A5IN/RIVER 

districts 

BENEFITTED 

TYPE 

CCA (DOD 1 
HA,} 

STARTED 
IN PLAN 

latest 

ESTIMATED 
COST {Ms 
CRORE) 

EX PEND ITU 

RE UPTO 
3/02 (Rs, 
CRORE) 

ULTIMATE 

IRR, 

PQTENTIA 

L 

POTENTIAL 
CREATED 
UPTO 1 M2 
('000 HA) 

UTILISATION 
UPTO 'm2 
(“ODD HA.) 

1 

2 

3 

4 

S 

6 

7 

8 

9 

Itt 

n 

VI 

13 

14 



1. 

Kallada 

196G 

11.28 

Kallada 

Alappuzha, Kollam, 
Rattan amtfutta 

Storage 

53,814 

111 

714.on 

645.07 

60.579 

51.322 

17.557 


2. 

Muvattupuzha 

1983 

48.08 

F4uuatlupuzha/ 

Thodupuzha 

IdLrkki. Ernakulam, 
Kottayam 

Storage 

19.24 

V 

684. QQ 

162.96 

17.74 

25 til 

9.3 

* 

3r 

Itlamalayar 

1904 

107 

Periyar 

fcrnakglam. 

Kollavarn 

Diversion 

13 21 

VI 

102.50 

161.93 

27.61 

0+00 

a .00 


4 

Kuriyarkutty 

(Karapara) 

LF.A. 

■ 

Chalahudyf 

Karapara 

Palakkflri 

Storage 

17.49 

VIIF 

197,(10 

12,16 

23.47 

0.00 



Subtotal IB 97. SO 1 134.12 169.10 76.11 26. B6 


Say _ _ 1B9B _ 1154 _169_76_ 27_ 


Not; ChaFtyar Project (UA) has been deferred as works were tn initial stage and no subsequent progress reported In (X plan and X Plan. 


State: JQtufj 

MJ-0 

REMARKS 

IS 
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State: 'Jferafti 


Compendium of Majc and Mdium irrigation Projects upto end of IX Plan 


St&tc: 


ONGOING PROJECTS OF X PLAN - •MEDIUM PROJECTS 


MD^O 



wo-g 

---- 

APPROVED 

COSTjRs 

CROREl 

4 



CCA |000’ 
HA.) 

ft 

STARTED 

IN PLAN 

9 

LATEST 

EXPENDITU 

ULTIMATE 

POTENTIAL 

UTILISATION 


• 

SL. NAME OF 

NO. PROJECT 

YEAR OF 

APPROVAL 

3 

BASIN/RIVER 

5 

DISTRICTS T yp- 

BENE FITTED 

S 7 

estimated 
COST fRs 

10 

RE UPTO 

3/02 IRs. 

11 

IRR 

POTENT IA 
12 

CREATED 
UPTO 1 3/02 
13. 

UPTO '3/02 
mo HA.V 

14 

REMARKS 

16 

• 

1. Attapady 

U.A 


Cautery/ 

Bhavant 

Paiakkad Storage 

4 35 

V 

196 00 

9.81 

S.3S 

0.00 

0,00 


• 

2 - Kaiapurha 

1977 

7.60 

Cnjvery 

/Kabini 

Wynad Storage 

5.22 

V 

362,00 

ISO.37 

S.72 

0,00 

0 00 


• 

3. Vamanapuram 

1932 

36.40 

Vamartapurain 

Tluruvananlhapuram Storage 

» 8CJ 

VIII 

260,00 

10*13 

18.01 

0.00 

0*00 


4 Banasura Sdgar 

U.A, 

* 

Cauuery/ 

Wynad Storage 

2 80 

VIII 

109.12 

6.37 

4.74 

0,00 

o.oo 


• 




Kabini 










• 














• 





Sub-total 



92712 

207.18 

39.05 

0 00 







Say 



927 

207 

40 

0 



# 

Note, Meractul Project, earlier uken as ongoing in IX plan, as tie! reported any progrss, here* deleted as deferred proejels 







• 



















ft. ONGOING PROJECTS OF X PLAN - ERM 5CHFMF5 





ERM-O 

• 

m 

ERM'O 












SL. NAME OF 

NO, PROJECT 

1 7 

YEAR OF 
APPROVAL 

3 

approved 

CGSTIRs 

CROREJ 

4 

NAME OF 
ORIGINAL 
FRQJCT 

5 

districts 

8* a ™ MVER BENEFITTED 

b r 


STARTED 

IN PLAN 

a 

LATEST 
ESTIMATED 
COST FRs. 

9 

EXPENDITU 
RE UPTO 
3/02 (Rs. 

10 

ADDL ULT. 

LRR 

POTENTIA 

11 

ADDL. 

POTENTIAL 

CREATED 

12 

ADDL. 

utilisation 
UPTO '3/(32 
13 „ 

remarks 

14 

% 

1. Bridge-eum- 

U.A, 



Bharalpuzha Malappuram 


IX 

93.00 

7.40 

5.66 

0.00 

0.00 



regulJlor at 
Chamravaltam 











0.00 


• 

2 Bridge Cum 

ILA. 

- 


Bharatpuiha Paiakkad 


EX 

2G.&0 

10.76 

4.00 

0.00 



Regulator at 













• 

TtlirttiaEni 













• 







Sub-1 otaF 

119.60 

10,16 

13*66 

0.60 

6.00 








Say 

120 

1ft 

14 

0 

a 

„. 
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State; ‘Jft.rafa 


Shite: 'Xt'Tti(a 




Compendium of M?- and Mdium Irrigation Projects uptoend of IX Plan 

9 NEW PROJECTS of X PLAN ■ MAJOR PROJECTS 


SL, NAME OF 

NO. PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTjRs. 

CRORE) 

BAS IN t RIVER 

DISTRICTS 
BENEFIT TED 

TYPE 

CCA (COtT 
HA.) 

LATEST ESTIMATED 
COST (Rs. CRORE) 

EXPENDITURE UPTO 
3/02 (Rs. CRORE) 

ULTIMATE IRR. 
POTENTIAL ( 000 HA) 

REMARKS 

t .i 

3 

A 

5 

£ 

7 

B 

9 

TO 

11 

12 







.-NtL- 




















10. 1 

NEW PROJECTS OF X PLAN , 

MEDIUM PROJECTS 




MD-N 










MD-N 

SL NAME OF 

NO. PROJECT 

YEAR OF 

APPROVAL 

APPROVED 

CO$T(Rs 

CRORE) 

BASIN/RIVER 

DISTRICTS 
BENE FITTED 

TYPE 

CCA (00O' 
HA.) 

latest estimated 

COST (Rs CRORE) 

expenditure UPTQ 

3fQ2 [Rs. CRORE) 

ULTIMATE IRR. 
POTENTIAL (’000 HA) 

REMARKS 

1 _2 

5 

4 

5 

6 

7 

B 

a 

9 

ID 

11 

1 Palakapandi 
Diversion Scheme 

20Q4 

9.1 

Bharathapuzha Palakkad 

Diversion 

3.5 

10,3 

0 

0 








Sub Total 

10.3 

0 

0 








Say 

11 

0 

0 



II NEW PROJECTS QF X PLAN - ERW SCHEMES 


SL. NAME OF 

NO PROJECT 

1 7 

YEAR OF 
APPROVAL 

3 

APPROVED 

COST 

(Rs. 

4 

N AE OF 
ORIGINAL 

PROJECT 

5 

BASIN/RIVER 

E 

districts 

BENEFITED 

7 

LATEST ESTIMATED 
COST (Rs. CRORE) 

a 

EXPENDITURE UPTO 
3rtl2 (Rs. CRORE} 

9 

ULTIMATE IRR. 
POTENTIAL ('000 HA} 

10 

REMARKS 

11 

t, Pro|ec5l1n Kabitil 
Basin 

UA 

- 


Cauvery/ Kablni 

Wynad 

25.00 

- 


Project in 
Initial stage 

2. W.R. Revamping & 
Consolidation 
Programs. 

UA 

- 

* 

S late wide 

Statewide 

50,29 

21.29 

0.00 



Sub-tola I; 75.29 


31.29 


0.0Q 


Say 75 


21 


0 
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SUMMARY SHEET < Upto End of IX Plan) 


STATE: MADHYA PRADESH 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 4853.07 Th.Ha. 
A PROJECTS TAKEN UP/COMPLETED _ _ _ 


Taken Up 

Completed 

Ongoing 

Pre-Plan Plan 

Preplan Plan 

Pre Ptan Plan 


Major 

2 

25 

2 

9 

0 

16 

Medium 

10 

96 

10 

91 

0 

5 

ERM 

0 

5 

0 

1 

0 

4 

Total 

12 

126 

12 

101 

0 

25 

POTENTIAL CREATED (Th. Ha.) 








Completed 

Projects 


Ongoing Projects 




Pol Created 


Uit. P. 

Pot Created 



Major 

847 


1709 

302 



Medium 

320 


49 

2 



ERM 

4 


7 

0 



Total 

1171 


1765 

304 



Estlmate/Expenditure (R$, crores) 

(Ongoing Projects) 







LEC 


Expenditure Upto end of March 2002 


Major 

14463 



5833 



Medium 

219 



52 



ERM 

98 



28 



Total 

14780 



5913 
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Stale: 'Madhm *'Pradesh 


Compendium of Major and Medium Irrigation Projects upto end of !X Plan 


State: 'Madhya ‘Pradesh 


MADHYA PKAOESH 


1. PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR PROJECTS 


MJ-C(PP) 

SL. NAME OF 

WO PROJECT 

BASIN.' 

RIVER 

DISTRICTS 

BEKEFITTEO 

TYPE 

CCA 

{W HA.) 

PLAN, 1 
YEAR OF 
START 

YEAR OF 
COMPLETION 

COST (Rs. 

CROREJ 

POTENTIAL 
UPTO’ 3/02 
(•ooa HA} 

UTILISATION 
UPTO '3/Q2 
Eaoo HA,) 

REMARKS 

1 2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

1 Walngan^a Canal and Sarathi 

Godavari 

EJjl jqi’i.nt 

Diversion 

397 


1923 

0-57 

35 4 

23.22 


Sysletn 











2 Hursl 

Gang a 

Gwalior 

Sloragu 

68,4 


1937 

0.92 

40.50 

36.DO 

Since 

modernised 


Sub Total 

1 49 

75.90 

66.22 

Say* 

1.(H> 

76 

85 
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State: Madfuja Tnidcsh 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: 'MadhyaTracks!! 


2 PR OJECTS COMPLETED PUKING PRE-P L AN PERIOD - MEDIUM PROJECTS 


mo ■ 

C (PP) 










MD -C [PP) 

SL, 

NAME OF 

BASING 

DISTRICTS 

TYRE 

CCA 

YEARiPLAN 

YEAR OF 

COST (Rs 

POTENTIAL 

UTILISATION 

REMARKS 

NO 

project 

RIVER 

BENEFITED 

IQtMJ‘HA.1 

OF START 

completion 

CRQREy 

UPTO' 3/02 

UPTO '3/02 

1 

2 

3 

4 

5 

S 

7 

8 

9 

10 

11 

12 

1 

Roomat Tank 

Godavari 

Seoni 

Storage 

19 


1313 

0.03 

1.9 

2 4 


2 

Jamunja 

Godavari 

Baiaghat 

Storage 

9 


1922 

0.06 

22 

2.4 


3 

Pagara Dam 

Ganga 

Bhlncf 

Storage 

@ 


1327 

0.51 

22,3 

22.3 

Included 

4 

Bai'i Tank 

Godavari 

Seont 

Storage 

5.4 


1927 

0.10 

3 

2.1 


S 

Thgra Dam 

Gangaj 1 
Sankh 

Gwalior 

Storage 

Uhl 


1929 

0.53 

12 

0.1 


6 

Bohn BanJ 

Narmada 

Jabalpur 

St ora go 

3,4 


1929 

0.16 

2.9 

3,0 

Smcg Remode 

7 

Mala Tank 

Gang? 

Damoh, 

Storage 

2 


1929 

0.07 

3,7 

IS 

lied 

B 

Aoda Dam 

Gang a 

Moron a 

Storage 

8.5 


1934 

0.24 

4.9 

7.4 


5 

Mooram Nalla 

Godavari 

Balaghal 

Storage 

4,5 


1950 

0 12 

2.1 

t 


10 

Chhichbund 

Godavari 

SfiOrll 

Storage 

3-5 


1951 

0.10 

2.2 

2.1 








Sob'Total 


1 92 

40.40 

46.10 








- 


2 

40 

46 
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S i Q (c: ui&hftJ 'Pradesh 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Madhya Tradesh 


3. PROJECTS COMPLETED UPTO END UF M -PLAN PERIOD - MAJOR PROJECTS 


MJ -C 


MJ-C 




- — - 

-.- 





PLAN OF 

YEAR i PLAN 

COST (Rs 

POTENTIAL 

UTILISATION 


Si. 

NAME OF 

YEAR OF 

APPROVED 

BASIN? 

DISTRICTS 

TYPE 

CCA [000' 

OF 

U PTQ" 3/02 

UPTO '30)2 

REMARKS 

NO. 

PROJECT 

APPROVAL 

COST 

RIVER 

BFNFElTTED 

HA.) 

START 

COMPLETION 

CRORE) 

( 000 HA) 

r000 HA.) 


1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

1 

Bltanadi 

1960 

- 

Gang,! 

Sagar, 

Chattarpur 

Storage 

21.10 

11 

!V 

6.22 

12.3 

6 

104.0 

IS with 
Rajasthan 

2 

Chambal 

1952 

21.04 

Gang a 

Bhlnd Mo re n a 

Storage 

320.00 

i 

VI 

5942 

250.9 

3 

Suhta 

1976 

4.33 

Narmada 

Khandawo 

Storage 

17.63 

V 

VI 

134 

10 6 

S.S 

4 

Rangwan High 
Level Canal 

1672 

1.86 

Ganga 

Chhatarpur 

Diversion! 

15.00 

IV 

AP 1990-32 

10.1 

17.1 

4.6 


5 

Tawa 

1660 

13.95 

Narmada 

Hoshargabad 

Storage 

54.BO 

IV 

Vlfl 

140,1 

311.7 

189.6 


£ 

Sarwat A&hok 

1982 

a .57 

Gang* 

Vidr^hs Rais tan 

Storage 

07.40 

AP 1978-80 

viir 

21.7 

376 

25 


7 

S&gar {Halalt] 
Bandar Canal 



G arty 3 

Datla 



1 

IX 

10,08 

44.5 

38.4 


a 

Barna 



Narmada 

Kalian 



II 

IX 

34 55 

60-5 

40.2 


9 

Than war 



Narmada 

Mandia 



AP 70-00 

IX 

33.63 

18.2 

7,6 










Sub-Total 


360.00 

771.4 

A22 










Say 


360 

771 

422 
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State: 'Marffnja Tradesfi 


* 

state: Tradesh Compendium of Majcr and Medium Irrigation Projects upto end of IX Plan 


4. PROJECTS' COMPLETED UPTO END OF IX -PLAN PERIOD - MEDIUM PROJECTS 


MD-C 


MD4 

SL 

NO. 

NAME OP 

PROJECT 

YEAR OF 
APPROVAL 

approved 
COST (RS 
CRORE) 

BASIN' 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (DOC 
HA.) 

PLAN OF 
START 

PLANi YEAR 

OF 

COMPLETION 

COST (Rs. 
CRGRE) 

POTENTIAL CREATED 
UPTO* 3^02 f0DO HA) 

UTILISATION 
UPTO ’3J02 
POW HA.) 

REMARKS 


2 

3 

4 

5 

6 

7 

3 

9 

ID 

11 

12 

13 

14 

1 

An Tank 

1946 

0 3 

Godavari 

Sconi 

Storage 

3,30 

1 

1 

020 

4.30 

3,06 


2 

Sampma 

1951 

0.6 

Narmada 

Batul 

Storage 

3 M 

1 

* 

1.07 

3.80 

0 


3 

Gangylpara 

1953 

o.S2 

Godavari 

Balaghal 

Storage 

4.00 

1 

n 

0,54 

340 

1.58 


4 

Dukrikhuda 

1953 

0.3 

Narma da 

ilosharigabad 

Storage 

7.69 

1 

IE 

0.39 

2.70 

2,23 


5 

Kuncij Nana 

1954 

0,24 

Narmada 

Dh'ar 

Storage 

1.90 

1 

n 

0.29 

1.70 

0.93 


6 

Mala 

1955 

0.33 

GillltjJ 

Gun a 

Storage 

3,60 

1 

w 

0.32 

2,30 

0 


7 

Shluagarh Bftadii 

1955 

D 18 

Mahi 

Rail am 

Storage 

1.10 


it 

0.2 

0.50 

0.43 


B 

Jalgaon 



Godavari 

Bala ghat 

Storage 

0.50 

1 

a 

4.23 

0.50 

0.23 


9 

Jabere 



Gang* 

Damoh 

Storage 

1.10 

1 

ii 

0.11 

0.90 

0.42 


10 

Dhomodhar 

1953 

0 22 

Narmada 

M a nd la 

Storage 

140 

t 

in 

0.42 

1.40 

0 9 


11 

Marwjn 

1955 

0.43 

Gangs 

Mjiidsur 

Storage 

2,70 

1 

in 

0.55 

2.70 

0.90 


12 

Sagar Nadi 

1955 

0.21 

Godavari 

Seoul 

Storage 

2.40 

1 

Hi 

0.40 

1,70 

1.4 


13 

Kliardi Tank 

1956 

0,25 

Godavari 

Bala ghat 

Storage 

5.10 

II 

III 

0.41 

4.00 

2.7 


14 

Nandrtawara 

1958 

OB 

Gang a 

Tikamgarli 

Storage 

2-60 

IT 

in 

0,17 

1,80 

1 41 


IS 

Magda Nalla 

1957 


Gang* 

Tjkamgarh 

Storage 

3,00 

11 

III 

0,75 

3.00 



16 

Satak 



Naimada 

Khargofte 

Storage 

2 70 

ll 

ill 

0,74 

1,50 

1.29 


17 

Daroli 

1955 

0,16 

Gangs 

Dam oti 

Storage 

1.40 

E 

AP06-69 

0.34 

1,30 

0.59 


18 

Lilgl 



Gangs 

Sains 

Storage 

O.S0 

11 

AP66-69 

0*02 

O.GO 

5.15 


19 

Barodta 

1956 

0,14 

Gangs 

Ksjgarb 

Storage 

1.30 

I 

IV 

0.2 

0.90 

0 38 










Sub-total of Page 

11.61 

39 0 

10.71 
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State; tMadfuft Tradhh 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: 'Madhya Traitsfi 


MDvC 

Si, NAME OF 

NO PROJECT 

VELAR OF 
APPROVAL 

APPROVED 
COST (R5 
CRORE) 

BA5ENV 

RIVER 

districts 

BENEFITTEO 

TYPE 

CCA (000’ 
HA J 

PLAN OF 
START 

PLAN7YEAR 

OF 

COMPLETION 

COST (Rs 
CRORE) 

POTENTIAL CREATED 
UPTO' W2 ('000 HA), 

UTILISATION 
UPTO ’3702 
('000 HA.) 

1 2 

3 

4 

5 

6 

7 

9 

9 

IQ 

11 

12 

13 

20 Kulgarht 

1954 

0.22 

Gangs 

Sain a 

Storage 

230 

1 

tv 

0 67 

2.20 

0.54 

21 Bhilrigorh 

1355 

0,16 

Gsnga 

Jabalpur 

Storage 

1 10 

1 

IV 

0.35 

V.25 

0.45 

22 Be ruga nj 

195B 

0.46 

Gangs 

Chatarpuf 

Storage 

6.30 

II 

IV 

0.69 

4,20 

3.17 

23 Chillar 

1960 

0,63 

Ganga 

Shajapur 

Storage 

5.3D 

II 

tv 

1,40 

3.40 

3 34 

24 Devender N;igar 

1363 

0,33 

G a n g n 

Panna 

Storage 

3,40 

II 

IV 

0.7 

2.40 

1-5 

25 Natile^arj 

1957 

2.14 

Godavari 

Dalaghat 

Storage 

8,60 

II 

IV 

1 96 

4.S0 

4.83 

26 Akhajhri 

1963 

0,29 

Ganga 

Shlvpuri 

Storage 

2-00 

II 

IV 

0.81 

2.00 

1.55 

27 Bhainswaf 

1963 

0.25 

Gangs 

Satna 

Storage 

3.30 

II 

IV 

1.48 

2.80 

1 

20. Chhapl 

1953 

0,31 

Gang a 

Raj garb 

Storage 

2 SO 

11 

IV 

1 25 

2.00 

0.08 

29 Segwai 



Narmada 

Khargone 

Storage 

1.50 

11 

IV 


1,00 

0,62 

30 Gurma &Flood 

1953 

0.93 

Gangs 

Rcwa 

Storage 

760 

1 

V 

0.6 

7.20 

3.5 

Dv, 

31 GopalpufS 

1966 

0,21 

Gangs 

Mandsur 

Storage 

0.80 

IE 

V 

2 42 

0.80 

0.2 

32 Pampawall 

1966 

0.26 


Jhabud 

Storage 

1,20 

11 

V 

0.33 

1.10 

9.69 

33 Bagh R.B,C 

1966 

3 72 

Godavari 

B slag hat 

Storage 

15.00 

AP66-69 

V 

0.91 

10,6 

13.82 

34 Govlndgarfi 



Gangs 

Rewa 

Storage 

1.40 

IV 

V 

0.13 

1 10 

0.39 

35 Jamnl RQC 



Gangs 

Tikamgarh 

Storage 

3.00 

IV 

V 

065 

2.40 

1 B 

36 Chandrakesbar 

1960 

0.89 

Narmada 

Dew dr. 

Storage 

760 

II 

VI 

0.65 

6.10 

3.13 

37 Blialnsakhaadl 

1963 

0,57 

Gangs 

Ujjain 

Storage 

0,90 

Hi 

VI 

3.57 

9.90 

0,3 

38 Ketban 

1963 

0,34 

Gangs 

Vi dish a 

Storage 

4.00 

IV 

VI 

1.3€ 

2.50 

0.04 

39 Mftliga&rttola 

1978 

1 M 

Narmada 

Jabalpur 

Storage 

2,10 

V 

VI 

1.37 

2.60 

0,79 

40 Jarmora 

1977 

1,91 

Gangs 

Re* a 

Storage 

3.40 

V 

VI 

1.0 

3.00 

1.62 

41 Plpliakumar 

1976 

0.79 

Gangs 

Shajapur 

Storage 

1 50 

V 

VI 

4,14 

1,50 

0 


mdc 

REMARKS 

14 


Sub total of P ag & 


26 .72 


66.35 


43.55 
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Suite: fyfadfiija 1 Pradesh 


State: ‘Madfnja Tradedi 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


MO-C 


MD*C 


5L 

NO. 

NAME OF 
PROJECT 

YEAR Of 
APPROVAL 

A P PROVED 
COSTfRS. 
CRGRE) 

BASING 

RIVER 

DISTRICTS 
BENEFIT TED 

TYPE 

CCA {000' 
HA \ 

PLAN OF 

START 

PLAN, 1 YEAR 
OF 

COMPLETION 

COST {Rs. 
CRORE) 

POTENTIAL CREATED 
UPTO' 3/02 ('000 RAJ 

UTILISATION 
UPTO '^OZ 
{ J 000 HA.) 

1 

2 

3 

A 

% 

6 

7 

5 

9 

10 

11 

12 

13 

42 

Richh <p 

1976 

1.24 

Narmada 

Mandta 

Storage 

2 JO 

V 

VI 

1.24 

2.30 

0.29 

43 

Kgrwan 

197? 

1.03 

Ganga 

Bhopal, 

R 3i sen 

Storage 

5,30 

V 

VI 

1 + 5S 

4,10 

. 162 

6,fi 

44 

Sonkhedi 

1977 

0 65 

Narmada 

Belul 

Storage 

0.90 

V 

VI 

2.04 

9=90 

45 

Majhsgon 

1978 

0 9 

Narmada 

Mandto 

Storage 

1.49 

V 

VI 

1=25 

1.70 

0.56 

46 

Chorborari 

1973 

0.65 

Mia hi 

Jhabua 

Storage 

9.99 

V 

VI 

1.62 

0,90 

0.8 

47 

Waghya Nalls 

1977 

1.63 

Godavari 

chhladwara 

Storage 

3 70 

V 

vt 

0,83 

1.50 

0.52 

4® 

Bijna 

1377 

1.2 

Godavari 

Sfcdni 

Storage 

2 29 

V 

VI 

1.65 

2 10 

0.84 

49 

Jofilialla 

1977 

1=26 

Ganga/Sone 

Shahdoi 

Storage 

1J0 

V 

VI 

247 

t,3G 

0.33 

50 

Umrar 

1977 

1 92 

(Sone 

Shahdai 

Storage 

230 

V 

VI 

2.5 

2.80 

1=02 

SI 

Mansoerw^td 

1977 

1 49 

/Dhasan 

Sager 

storage 

189 

V 

VI 

2,04 

1.80 

1.48 

52 

Mehnort 

1977 

0.25 

GangaJf 

ShahdoE 

Storage 

0.80 

V 

VI 

6-62 

0.00 

0.28 





Some 







0.60 

0.1 s 

53 

Amkof 

1976 

0.6 

/Sone 

Satana 

Storage 

€.60 

V 

VI 

106 

54 

N a Mara 

1976 

0.47 

/Sane 

Satana 

Storage 

9=90 

V 

VI 

0,99 

0.50 

0.18 

55 

Raramandal 

1977 

0 5 

fFcns 

Dhar 

Storage 

8.70 

V 

VI 

9.53 

0.00 

0.35 

56 

Modsagjr 

1977 

9.96 

Mafii 

Jhsbua 

Storage 

11D 

V 

VI 

2=1 

1.30 

1,05 

57 

Koncha 

NA 


Ganga 

Vidisha., Gunj 

Storage 

X&0 

V 

VI 

159 

3 JO 

0 

58 

Kanchan 

1977 

2.1 

Ganga 

Sidhl 

Storage 

3.90 

V 

VI 

2,39 

3.80 

360 

50 

Marhl 

1977 

1-45 

Ganga 

Sid hi 


1.60 

V 

VI 

Z 63 

2 10 

0,66 

SO 

Gulabpvira 

1977 

0.5 

Narmada 

Jhabua 

Storage 

8.60 

V 

VI 

0=89 

0 GO 

8.57 

61 

Chawarpani 



Narmada 

Baiaghat 

Storage 

1.69 

V 

VI 

0.39 

1.40 

1.54 

62 

Amia Bahariarpur 



Ganga 

Ujjain 

Storage 

2.60 

V 

VI 

4.98 

2.80 

0.75 

63 

Kazikhedi 

1976 

1.31 

Ganga 

Ujjain 

Storage 

1=20 

V 

VL 

1.B1 

120 

0.42 


Sub-tOUl of Pag & _ 37.20 _ 3B.80 _ WA2 


REMARKS 

14 


158 























State: 'Madhya Tratfcsh 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: ‘Madhya 'Pradesh 


Nlj^C 


NILH 

SL, 

NO. 

NAME OF 
PROJECT 

YEAR OP 
APPROVAL 

APPROVED 
COST |RS. 
CRORE) 

BASING 

RIVER 

DISTRICT 

BENEHTTED 

TYPE 

CCA (OOO 1 
HA) 

PLAN OF 
START 

PLANi' YEAR 

OF 

COMPLETION 

CCSTjRs. 

CROttE) 

POTENTIAL CREATED 
UPTO 1 3/02 ('OQQ HA) 

UTILISATION 
UPTO "3/02 
(■000 HA.} 

REMARKS 

\ 

2 

3 

4 

5 

6 

7 

B 

9 

10 

It 

12 

13 

14 

64 

Rjj-onch 

1977 

1 06 

Gnngn 

ShlvpUfi 

Storage 

2-60 

V 

VI 

3.00 

2.10 

0.93 


os 

Jhumka 

1973 

t 96 

Godavari 

BaLaghat 

Storage 

4.70 

V 

Vf 

7.23 

3.00 

0,00 


60 

Sakalda 

1979 

1.67 

Narmada 

Jhabua 

Storage 

2.18 

AP 197S-&Q 

VI 

2.12 

1.70 

1.40 


67 

Sahibkherh 

1970 

1 03 

Gangs 

Ujjain 

Storage 

1.00 

Ap 197B-30 

VI 

3,50 

1.40 

0 56 


68 

Bisandfl 

1977 

0.08 

Gangs 

Sid hi 

Storage 

1.30 

V 

vn 

2,S3 

1 20 

0.2B 


89 

Par^5 



Narmada 

Dflwas 

Storage 

1,70 

AP 1976-BO 

Vtl 

1.70 

1.40 

0.60 


70 

Wared 

1976 

2.26 

Ganga 

Vidisha 

Storage 

3.30 

V 

AP 1990-92 

4 36 

2 .aa 

2.23 


71 

Sham&ttftrpura 

1977 

0.58 

Ganga 

R Pi garb 

Storage 

5.70 

V 

AF J 1990-92 

1.62 

1.10 

0,75 


72 

Dorflhj 

1980 

2 25 

Gang,!' 

Chambal 

Sehora 

Storage 

3 90 

AP 1978-00 

AP 1990-92 

7.61 

t B0 

o.ao 

1.13 

0.29 


73 

Jhlrgm 

UA 


Narmada 

Jabalpur 

Storage 

1,00 

VI 

AP 1990-92 

3.61 


_ 

Kairsarar 

1977 

O.fll 

Godavari 

Baisgbat 

Storage 

4.70 

V 

AP 1938-92 

■Ml 

1.20 

* 

I.S. with 
Maharashtra 

74 

Kanhargaog 

1382 

522 

Godavan 

Cbrndwara 

Storage 

2 M 

vi 

VIII 

IB 40 

3,20 

2.20 


75 

Chdirtdora 



Tapi 

Betul 



APVfLBQ 

IX 

16.97 

3.80 

3.00 


76 

Dholawadi 



Gang a/C iia 

Katism 



AP78-80 

IX 

25.2B 

6.50 

1 94 






mbal 








3 57 


77 

Dudht 



Ganga 

RaLgarh 



AP78.-8Q 

IX 

28.19 

3.70 


70 

Go pad Lift 




SldJif 



VII 

IX 

20.32 

5.70 

0.00 


79 

Dandia Nala 



/Chambal 

Guna 



VI 

tx 

19.66 

2.50 

0.46 


80 

Buudfina 



Gangaf 

Sfiivpuri 



AP78-S0 

IX 

3237 

3.20 

1 16 


81 

Bundaia 



Sindh 

Godavari 

Butul 



AP 70-80 

IX 

16.89 

4.50 

3.SB 


62 

Choral 



Narmada 

Inrforo 



AP7640 

IX 

43 98 

5 00 

3.40 


S3 

DejJadewiuJj 



Narmada 

Khargone 



VI 

IX 

57.97 

12.20 

4.39 


54 

Qpmuhh 



/Chambal 

Guru 



AP 1978-80 

IX 

41.71 

B.10 

4.66 


35 

Makroda 



Gangs 

Guns 



V 

IX 

16.26 

10.50 

4.53 



Sub total of Page 383.74 85,40 «,12 
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State: iMadftfii Tradish 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Jitfft:. fyfatflkfv Twdcsfi 


MD-C 


MD-C 

SL NAME OF 

NO, PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTfRS. 

CRORE} 

BASIN/ 

RIVER 

DISTRICTS 

BENEFIT7EO 

TYPE 

CCA [00O' 
HA.] 

PLAN OF 
START 

PLAN/ YEAR 

OF 

COMPLETION 

COST }Rs. 
CROREi 

POTENTIAL CREATED 
UPTO - 3/07 {'000 HA} 

UTILISATION 
UP TO l 3/62 
("000 HA.] 

REMARKS 

1 2 

3 

4 

5 

6 

1 

3 

9 

10 

11 

12 

n 

14 

06 Maliystr'i 



Narmada 

Mandia 



V 

ix 

63.04 

13.70 


0 62 


07 TiH ar 



Cfiambal 

Shajapur 



AP7B-BD 

IX 

44.61 

9 90 


3.58 


BS Barehbar 



Ganga 

Sidhi 



vin 

IX 

15.96 

ZAO 


0 77 


59 Lakhundaf 



Chambal 

Shajapur 



VI 

IX 

44.66 

5,30 


260 


90 RampurKfturd 



Chambal 

Sehortr 



AP7S-60 

IX 

30 70 

3.10 


0,40 


91 Banjar 



Godavari 

Balaghat 



V 

IX 

9,07 

2,43 


0.25 









Subtotal of Paqe 

211.00 

39.it 1 


3.42 









Total of NlDC 

670.33 

272.jfl 


130.S2 









Sav 


STD 

272 


131 






* PRO IFCTS COMPLETED UPTO END OF IX PLAN - ERM SCHEMES 





ERM-C 













ERM.-C 

SL. NAME OF 

NO. PROJECT 

YEAR OF 
APPROVAL 

approved 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASlNUiVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (OOfl 1 
HA,] 

PLAN OF 
START 

YEAR OF 

completion 

COST [Rs. 
CRORE} 

ADDITION A 

L 

POTENTIAL 
UPTO' 3/02 

ADDITIONAL 

utilisation 

UPTO '3/02 
TOGO HA.1 

REMARKS 

t t 

3 

4 

5 

6 

7 

a 

9 

10 

11 

12 

13 

14 

15 

1 Re modelling 



Behri Bund 

Narmada 

Jabalpur 



II 

IV 

a 13 

3,60 

2.00 


Sehri Bund 






















Sub Total 


0.13 

3.60 

2.00 










Say 


0 

4 

2 
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State: 'Mtkihija Trarfesh 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


State: Matffya Tmihfi 


h ONGOING PROJECTS QF * FLAN ■ MAJOR PROJECT 


SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(M^ 

CRORE) 

BASIN/RIVE 

R 

DISTRICTS 

BENEFITED 

TTPE 

CCA [DW 
HA.) 

STARTED 

IN PLAN 

LATEST 
ESTIMATED 
COST {R$ 
CRQRE} 

EXPENDITURE 
UPTO 3f&2 IRs 
CROREJ 

ultimate 

IRR. 

POTENTIA 

L 

POTENTIAL 
CREATED 
UPTO- 3/02 
fflOO HA) 

UTILISATION 
UPTO *3702 
[■006 HA.) 

REMARKS 

1 

? 

3 

4 

5 

6 

7 

& 

3 

10 

11 

12 

13 

14 

15 

1 

Kotar 

1973 

25.75 

Narmada 

Seshora 

Storage 

45 Id 

IV 

210 

167.39 

60.9 

42.71 

21 


2 

Srndh Phase-1 

1972 

4.93 

Gangs 

Gin all or 

Storage 

2.5.90 

IV 

74 

60.51 

44.3 

34.7 

2.31 



Rajghat 



Gang a 

Gun-a, Datla, 

Storage- 

121.40 












Shivpuri, 









IS with UP 


Unit I 

1960 

62 


Tikamgarh. 
Bfun-ri. Morana 



V 

150 

130.08 

' 

70.00 

42.20 



Unit II 

UA 





V 

645.56 

445.66 

121 45 


2 

Bansagar 



Ganga/Sone 


5 to Fags 

154,6(1 









Unit 1 

197® 

91,31 





V 

1054.95 

112911 


- 


IS with Uttar 
Pradesh and 


Unit It 

UA 






V 

742.5 

266 15 

249.36 

0 

* 

Bihar 

4 

Barni (Ram Awanthibal 5agar ) 


Narmada 

Jabalpur. 

Storage 

157.00 


1563.52 

694.01 

219.S 

24 








Narsinqhpur 











Unit l 

UA 






V 








Unit II 

UA 






V 







S 

Upper 

Wei n gang a 

1978 

SO 66 

Godav&rt 

Sori, BaLaghat 

Storage 

BO .00 

V 

267,63 

266 13 

105 3 

9B 25 

27.63 


6 

Bariarpur Left 

1976 

18.4 

Gangsman 

ChbsUrpui", 

Diversion 

44.00 

V 

231 65 

6S.B6 

43,85 

0 

“ 



Bank Canal 




Raigarh 









es with U.P. 

7 

Urmil 

1975 

6 41 

GangajfKen 

Chhatarpur 

Storage 

BOO 

V 

27.77 

16,39 

7.7 

7 69 

3.6 

0 

Mahl 

19SS 

27.1 

Mahl 

Dhar Jhabua 

Storage 

IS.20 

VI 

266 

6577 

26.43 

Q 

- 



BawanthJdiUnit 1 

UA 


Godavari 

Balaghat. 

storage 



166.52 

121.76 

2941 

0 


IS will* 


UniMI 




Bhandara 


23.30 

VI 

111.96 

55 45 




Maharashtra 


Sub Tatal of Page 

5512-37 

3520 07 

909.1 

277.35 

96.74 


161 





























State: 'Madhya Treuksh 


State.: 'Madhya * Pradesh 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


MJ-0 


SL. NAME Of YEAR OF BASIWRIVE DISTRICTS 

NO PROJECT APPROVAL CR q^ R ' BENEFITTEO 

12 3 4 5 e 


9 

Man 


44.1 

Narmada 

Dhar 


Jobat 

1985 

30.75 

Narmada 

□ Mar 

11 

Indira Sagar 

1989 

752.16 

Narmada 

Khan-tfawa, 
Khargone, 
Sohora* 
Shind, Gwalior 

12 

Sindh Phasa-tl 

1998 

510.94 

Ganga 

Datia, 

Shrvpuri, 

Gwalior 

13 

Omkarestwar 

UA 


Namiada 

Khandwa. 

Kbargaon, 

Dharl 

14 

Barg] Diversion 

1998 

1101 23 

Narmada 

Jabalpur. 
Satna. Rewa 

15 

PencN Division 

- 


God a van 

Chmdw afa 

16 

Mahan 

UA 

* 

Ganda^Sono 

Sidhi 


MJ-Q 


TYPE 

7 

CCA (COD' 
HA.) 

6 

STARTFD 

IN PLAN 

0 

LATEST 
ESTIMATED 
COST [Rs. 
CHORE] 

10 

EXPENDITURE 
UPTO 3/02: (Rs. 
CRORE) 

11 

ultimate 

IRR. 

PGTENTIA 

L 

12 

POTENTIAL 
CREATED 
UPTO* 3/02 
root? ha] 

13 

UTILISATION 
UPTO ‘3/02 
fDOD HA.) 

14 

REMARKS 

15 

Storage 

15.00 

VI 

180.34 

136.11 

15 

0 



Storage 

9.85 

VI 

171.95 

46 51 

9.85 

0 



Storage 

123.00 

VI 

2503.26 

1910.83 

123 

0 




Canal work 

98,25 

VI 

1050 

21.75 

162 

24 32 

4.73 

Storage 

146.60 

VHI 

1442,6 

103-5 

146.8 

0 

- 

Diversion 

245.00 

VIII 

2604.5 

29.26 

245 

0 

- 

Diversion 

- 

Vill 

543.2 

13-17 

78.5 

0 

- 


14,00 

VI 

149 66 

43.78 

19.74 

o 



Sub Total of Page 

5950.74 

2305.11 

799.89 

24 32 

4.73 


Total MJO 


14463.11 

5833.18 

1703.99 

301.67 

101.47 


Sav 


14463 

5833 

1709 

302 

101 


162 







































State- 'Madhya Tradesh 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: 'Madhya Tmdisf 


MQ-0 

$L, NAME. OF 
NO. PROJECT 

1 7 


7. ONGOING PROJECTS OF >{ PLAN - MEDIUM PROJECTS 

■--- MD-O 


YEAR OF 
APPROVAL 

3 


APPROVED 

CQ5T(Rv 

CROREl 

4 


BASIN/ DISTRICTS 

RIVER BENEFIT TED 

5 8 


TYPE 

7 


CCAW STARTED 
HA.] IN PLAN 

8 9 


LATEST 
ESTIMATED 
COST f.Rs. 
10 


EXPENDITURE ULTIMATE POTENTIAL UTILISATION 
UPrQ3/02fR*. IRR, CREATED UPTO 3/02 
CRQRtl POTENT!A UPTO’ 3/02 TOOO HA.I 
11 12 13 U 


REMARKS 

15 


1 

Bah 

1380 

19.36 

Gangaf 

Betwa 

VJrfisha 

Storage 

9,90 

VI 

54.i 

3,11 

9.8S 

0 

2 

Ksliasolu 

1980 

7,34 

Rang at 
Belwa 

Bhopal 

Storage 

7,50 

AP78.8Q 

GB.1 

96 24 

6.1 

2 24 

3 

Kunwarl lift 

1981 

1.03 

Ganga 

Mopcna 

Storage 

4.80 

VI 

5,31 

0.28 

3.9 

0 

4 

Matujar 

UA 

a 

Gangs i 
Charr^al 

Shivpurj 

Storage 

9.50 

VI 

57.69 

4.39 

9.5 

0 

5 

Sagar 

1980 

10.69 

Gang *( 
Chambai 

Vidisha 

Storage 

9.70 

VI 

10.91 

1.09 

9,48 

0 


Sub tola! _196.22 75.1 38^7 2.2A 

Say 219 _52 W 2 
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State: ‘Matitiyu Tradesfi 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


State: *M\a dhija 'Pradesh 


EftM-0 

SL NAME OF 
NO PROJECT 

J_ 1 


YEAR OF 
APPROVAL 

3 


APPROVED 

COST{Rb. 

CRQRE1 

4 


NAME OF 
ORIGINAL 
PROJCT 
5 


3 ONGOING PROJECTS OF X PLAIN ■ ERM SCHEMES 


GASIN/RIVER 


DISTRICTS 

BENEFUTED 


STARTED 
IN PLAN 

a 


LATEST EXPENDITURE ADDLULT. ADDL. ADOL. 

ESTIMATED UPTO 3K>2 (Rs. IRR POTENTIAL UTILISATION 

COST (Fis CR0RE1 POTENTIA CREATED UPTO '3JQ2 

_9__10_ IT n 13 


ERM-G 

REMARKS 

14 


1 

Modern]nation of 
Harti 

UA 

Harsi 

Ganga 

2 

Sindh - Remora 
Link 

UA 

Sindh 

Ganga 

a 

Cham ha E Lift 

UA 

Chambal 

Ganga 

4 

ChanVbal 

Phase-El 

UA 

- 

* 


G waiter 

VII 

24.SQ 

13.22 

0 

Gwatinr 

VII 

22.31 

04 

4.6 

Bhtfid, 

Metre na 

VII 

25.SO 

A 19 

15.5 

Bhind, 

Morena 

VII 

25 .ao 

4 19 

0 


3 


0 

0 

0 


S u Motel 98.71 _ _ 27 .54 2P,H> _Mi 

$ay _ _ m.ao_ as _r___<L_ 
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TtfadhxjJ Tratfetfi 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State; Madfvja Trad^fs 


9. NEV^ PROJECTS OF X PLAN - M AJOR PROJECTS 


MJ-N 

SL NAME; OF 

NO PROJECT 

YEAR OF 
APPROVAL 

3 

APPROVED 

COSTfRs. 

CRQRE) 

4 

BASIN/ 

RIVER 

5 

DISTRICTS 

8EMEFITTED 

6 

TYPE 

7 

CCA {W LATEST ESTIMATED COST 
HA.) {Ks.CRORE) 

a & 

EXPENDITURE UPTO 3/Q2 
(Rs.CRORE) 

10 

ultimate irr. 

POTENTIAL fO00 HA) 

11 

REMARKS 

12 

' 2 

1 Hafort 

UA 


Narmada 

Mandla 


249.9 

0.50 

11.7 


2 Lower Go! 

UA 

- 

Narmada 

Kharyaon 


199.14 

0,36 

13 76 


3 Upper Narmada 

UA 

* 

Narmada 

Marsdla, 

Shadol 


361.71 

D.93 

18.5 


4 Punasa Lift 

UA 



Khandwa 


185.04 

0.00 

32.30 







5 ub total 

1QG6.79 

ITS 

76.26 







SfflL 

1007 

2 

76 






ID. 

NFW PROJECTS OF X PLAN - MEOfUM PROJECTS 



MD-N 










MD-H . . 

SL. NAME OF 

NO PROJECT 

YEAR OF 
APPROVAL 

approved 

COST{Rs 

CRORE1 

4 

BASIN,'RIVE 
R 

e 

DISTRICTS 

BENEFITTEO 

6 

TYPE 

7 

CCA (009’ LATEST ESTIMATED COST 
HA.) (Rs CRORE) 

B 6 

EXPENDITURE UPTO 3/92 
(Rs CROREJ 

s 

ultimate irr. 
POTENTIAL fOCQ HA) 

10 

REMARKS 

11 

1 _2L _— 

t Upper B ed a 

139fl 

89. SI 

Narmada/ 

Ktwgcan 

Storage 

9.90 120.00 

\.u 

9 90 


2 Kakrc Ki Mau 

UA 





13.93 


2 34 


3 Kushalpura 




Rajgarh 


60.68 


7.54 


4 Tawa Mjcluk 




Hoaha Tig a bad 


31.00 


12.60 



Sub total ; 

225 61 

1.14 

32.38 


















































ft\' 'Madhya Tratfeh 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Madhya Tra&sfi 


11. NEW PROJECTS OF X PLAN - ERM SCHEMES 


ERM-N 


SL. NAME OF 
NO PROJECT 

t 2 


YEAR OP 
APPROVAL 

3 


APPROVED 

COST 

(Rs, 


NAME OF 
ORIGINAL 
PROJECT 
S 


BASiN/RIVER 


districts 

BENEFITTED 


E 7 


LATEST ESTIMATED COST EXPENDITURE UPTO 3^2 
(Rs.CRORE} (Rs CRORE) 

a a 


ULTIMATE IRR, 
POTENTIAL fO0O HA) 

10 


ERM-N 

REMARKS 

11 


1 Chambal canal UA 

2 Tawa (Mod, 4 UA 

ExU 


BhindJ 1 

Mor^na 

Hnshangabid 


Sub TotH 


20.55 




14.06 


Say 


29 


14 


166 



































SUMMARY SHEET < Upto End of IX Plan) 


■> 


STATE: MAHARASHTRA 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 4100 Th.Ha. 

A PROJECTS TAKEN UP/COMPLETED __ _______ 

Taken Up Completed Ongoing 



Pre-Plan 

Plan 

Pre Plan 

Plan 

Pre Plan 

Plan 

Major 

5 

72 

5 

16 

0 

56 

Medium 

16 

269 

16 

171 

0 

98 

ERM 

0 

9 

0 

1 

0 

8 

Total 

21 

350 

21 

188 

0 

162 


B POTENTIAL CREATED (Th. Ha.) 


Major 

Medium 

ERM 

Total 


Completed 

Projects 

Pot, Created 

70S 

615 

2 

1325 


C Estimate/Expenditure (Rs. crores) 


(Ongoing Projects) 

LEG 

Major 

40605 

Medium 

8813 

ERM 

481 


Total 49839 


Ongoing Projects 

UIL P. 

Pot. Created 

3257 

1255 

545 

110 

29 

23 

3031 

1388 


Expenditure Upto end of March 2002 
12952 
3217 
185 
49875 
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Stiitc: 'Maftnrasktra 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Maharashtra 


Maharashtra 

1 PROJECTS COMPLETED DURING PRF-FLAM PERIOD - MAJOR PROJECTS 


MJ - QJPP} 


MJ - C 1 

SL 

NO. 

1 

£P)- .. 

NAME OF 

PROJECT 

2 

DISTRICTS 

basing river benefited 

3 4 

TYPE 

5 

CCA 

[tK)0 K HA,} 

6 

year/plan 
OF START 

7 

YEAR OF 
COMPLETION 

8 

COST (RSr 

CRORE) 

9 

POTENTIAL 

DP TO' 3d)2 
^000 HA} 

10 

c 7R 

UTILISATION 
UP TO *3/02 
('000 HA.) 

11 

5.70 

REMARKS 

12 

1 

Kadwa 

Godavari 

Nasluk 

Diversion 

5 ?<B 


1911 

0 17 

iP.'O 



t< 

God a v*in (Darna) 

Godavari 


Storage 

46.34 


1916 

1 00 

25.07 

25,87 



Pravara 

Ggdavarl 

Ahmad Nagar 

Storage 

62.98 


1926 

1 76 

23.07 

23,07 


4. 

IMeera Right Banii Canal 

Krishna 

Salarj. SotofHJr 

Diversion 

tat T7 


19Z7 

6 20 

4 7.54 

47.54 


5. 

Neera Lett BaiiH Cans* 

Krishna 

Puna 

Diversion 

66 77 


1927 

1.74 

53.43 

53.43 









Sub-total 

10.07 

155.60 

155.69 








---— 

Say 

11 

156 

155 
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State: Mafiamsfitra 


Compendium of Maj^* and Medium Irrigation Projects upto end of IX Plan 


St a ie ■ 'Milfhi rasftra 


Z. PROJECTS COMPLETED DURING PRE-PI AN PERIOD - MEDIUM PROJECTS 












MD C (PP} 

SL. 

MO. 

NAME OF 

PROJECT 

BASIN. 1 RIVER 

DISTRICTS 
BENE FITTED 

TYPE 

CCA 

1W BA.} 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST 

CRORE) 

POTENTIAL 
UPTO 1 3KJ2 
fOGO HA} 

UTILISATION 
UPTO ‘2m 
(000 HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

1, 

EKruk 

Knshna 

SliOlftpur 

Tank 

6.87 


1871 

0.14 

2.01 

2.61 


2 

Ashtl 

Krishna 

Shatapur 

lank 

6.81 


1883 

0 .OB 

" 4.77 

4,77 


3. 

Mhaswad 

Krishna 

Satara 

Tank 

17 68 


1697 

0,21 

4,05 

4.05 


4, 

Chankapur 

Tapi 

Nashik 

Storage 

16 04 


1909 

0.18 

3.44 

3.44 


5. 

Ramtgk 

Godavari 

Nagpur 

Tank 

36.90 


1914 

0 29 

10.92 

10.92 


0. 

Chandpur 

Godavari 

Bhandara 

Tank 

11.62 


1914 

0.07 

4 86 

4.86 


7, 

KhairbamJh 

Godavari 

Bhandara 

Tank 

11.27 


1915 

0.21 

3.04 

3.84 


8 

Naifeshwar 

Godavari 

Chandrapur 

Tank 

5.63 


1918 

0.07 

1,59 

1.69 


9 

Asolfflendha 

Godavari 

Chandra pur 

Tank 

37.93 


1916 

0 16 

9,92 

9.92 


to. 

Botiaika-sa 

Gndavari 

Bhandara 

Tank 

9.04 


1023 

0.07 

4.05 

4,05 


11. 

Ghoratin 

Godavari 

Chandrapur 

Tank 

11.87 


1923 

0 11 

3.85 

1,85 


12. 

Chorkhamra 

Godavari 

Bhandara 

Tank 

13.23 


1923 

0.10 

4.05 

4.05 


13. 

Visapur 

Krishna 

Ahmed Naysr 

Storage 

30.40 


1927 

0.40 

5,32 

5,32 


14 

Rooty 

Krishna 

Beed 

Tank 

2.13 


1939 

0.10 

1.66 

1.86 


IS¬ 

Nher Tank 

Krishna 

Satara 

Tank 

4 32 


T989 

o.oa 

2.06 

2.00 


IS. 

Rivar Lifts 

Godavari 

' 

Lift 

36.51 


■ 

NA 

29,21 

29.21 









Sub-total 

2.29 

96.50 

96.50 









Say 

2 

97 

97 
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Si die:!'Mafuirasfnm 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: 'Mafiarathim 


3 PRO .IH CT5 CQMPL ETCD UFTQ END OF IX -FLAM PERIOD - MAJOR PROJECTS 











YEAR f PLAN 

COST (Rs, 

POTENTIAL 

UTILISATION 

SL. 

NAME OF 

YEAR OF 

APPROVED 

BASIN/ RIVER 

DISTRICTS 

TYPE 

CCA {900r 

PLAN OF 

OF 

UPTO' 3/02 

UPTO 3/02 REMARKS 

NO, 

PROJECT 

APPROVAL 

COST 

BENEFIT E60 

HA,} 

START 

COMPLETION 

CRORE} 

( 000 HA) 

('000 HA.) 

1 

2 

3 

4 

S 

6 

7 

6 

9 

10 

11 

12 

13 14 

1 

Ghod 

1954 

5 94 

Krishna 

Pure. 

AhmadNaaar 

Storage 

41.46 

1 

1! 

5,56 

24.60 

19.10 

2 

Puma 

1961 

14.55 

Godavari 

Nanderi, Farbam 

Sloiage 

64 60 

1 

IV 

19.61 

57 99 

35,93 

3 

Vtr 

1957 

5.33 

Knshna 

So la pur.. Sat ara 

Storage 


II 

IV 

5.35 

16.11 


4 

Gima 

1956 

12,75 

Tapi 

Jalgaon 

Storage 

79,26 

II 

IV 

14.99 

57.21 

20.00 

5 

Pus 

1964 

3.34 

Godavari 

Yeotinal 

Storage 

13,66 

Ul 

IV 

5.04 

9.36 

5.10 

6 

Radhanagri 

1949 

160 

Krishna 

Kolhapur 

Storage 

47,29 

' 

VI 

957 

26,56 

2 1 -24 

7 

Gangapur 

1949 

135 

Godauari 

Ahrticdnaga. Nosik 

Storage 

34.43 

- 

VI 

5.04 

23,26 

20-97 


Stage4.ll 

1957 

0 93 










8 

Bagh 

1967 

5.79 

Godavari 

Bhandara 

Storage 

28 11 

11 

VI 

11,63 

33,67 

33.34 

9 

Mula 

1957 

fl, 69 

Godavari 

Ahmedriogar 

Storage 

116.20 

IT 

VI 

105.00 

B5.66 

74.40 

10 

Itiadoh 

t%5 

7.34 

Godavari 

S hand ara, 

Gadcdiroll 

Storage 

3946 

IF 

VI 

9.1S 

40.08 

29.83 

It 

Manar 

1959 

1.90 

Godavari 

Nanded 

Storage 

39.22 

II 

VI 

6.64 

24,47 

8.86 


StayEfJ.il 

1906 

2,22 










12 

Kal 

19G4 

2,31 

liVfjst Flowing 
River 

Naigatfh 

Storage 

9 96 

Itl 

VI 

8.61 

14.34 

4,09 

13 

Tulsi 

1966 

2.00 

Krishna 

Kolhapur 

Storage 

4.50 

Hi 

VII 

9.44 

5,71 

2.09 

14 

Pench 

1977 

40.69 

Godavari 

Nagpur, Bhandari 

Storage 

119.07 

IV 

VII 

176.97 

104,46 

70.01 

IS 

Manjra 

1976 

31,60 

Godavari 

Heed. Latur* 

Osman aba d 

Storage 

Z9.61 

V 

VII 

34.41 

23.69 

10.70 

16 

KaJisanir 

1977 

2.42 

Godavari 

Bhandara 

Storage 

526 

V 

VII 

13 69 

4.80 










Subtotal 


440,78 

551.97 

356.46 









Say 


441 

552 

356 


171 
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Slate: %fafinriisJitru 


5 

Compendium of IVte, it and Medium Irrigation Projects upto end of IX Plan 


4 . PROJECT5 COMPLETED UP TO END QF IX -PLAN PERIOD - MEDIUM PROJECTS 


NID-C 

SL. 

NO. 

% 

NAME: OF 
PROJECT 

2 

YEAR OF 
APPROVAL 

3 

APPROVED 
COST (RS 
CRORE| 

4 

BASIN/ RIVER 

5 

DISTRICTS 

BENEFITTED 

8 

type 

7 

CCA (Q00 1 
HA.) 

6 

PLAN OF 
START 

9 

PLAN/YEAR 

OF 

COMPLETION 

1C 

COST IjRs.- 
CRORE) 

11 

POTENTIAL CREATED 
UPTO' 3/02 COOQ HA) 

12 

UTILISATION 
UPTO 3/02 
(■000 HA.) 

13 

1. 

fcJenclsar*) 

1049 

CL 59 

Godavari 

Bcsrt 

Storage 

331 

1 

Ii 

0.59 

1.29 

0 42 

2 

Dcku 

1958 

0.33 

Godavari 

Aurangabad 

Storage 

3,56 

l 

11 

0.40 

2,71 

0.37 

3 

futosam Weir 

1953 

Q.57 

Tapi 

Nasik 

Diversion 

3.15 

1 

ii 

0 M 

3.15 

1 CB 

4 

Ranand 

1949 

o.eo 

Krishna 

Salara 

Storage 

3-38 

\ 

II 

0.10 

1.09 

0.44 

5, 

Jult 

1958 

0 32 

Godavari 

Jain a 

Storage 

2.47 

I 

II 

0.36 

2.16 

0.73 

6 

PuShpavati 

195S 

0,15 

Krishna 

Pune 

Diversion 

1 69 

\ 

III 

0,15 

1.63 

0.33 

7 

Uuddhiyal 

1954 

0.83 

Krishna 

Soiapur 

Storage 

5.SI 

1 

ill 

0.91 

4.25 

1.87 

a 

Kambli 

1955 

Q 20 

Krishna 

Seed 

Storage 

1.05 

1 

til 

0.20 

0.97 

0.52 

g 

Kh as a pur 

1955 

0.51 

Krishna 

Os man abad 

Storage 

3 57 

1 

ill 

0.51 

2 14 

1.75 

10 

Krishna Canal 

1954 

0.44 

Krishna 

SangH/ Satara 

Diversion 

10-21 

! 

hi 

0.70 

8.29 

6.08 

ii 

Puma AnEcut 

1954 

0.02 

Godavari 

Aurangabad 

Diversion 

9.13 

I 

Hi 

0.02 

0.10 

0.04 

12 

Shivna AnicuL 

1955 

0.01 

Godavari 

Aurangabad 

Diversion 


1 

lit 

0,01 

, 0.28 

C.02 

13 

Talwar 

1955 

0.14 

Krishna! 

Bead 

Storage 

0,67 

1 

ill 

0-14 

0 67 

0.50 

14 

Tarali 

1954 

Q.14 

Kristina 

Satara 

Diversion 

2.44 


in 

0.17 

1.85 

0,C9 

IS 

Chandanl 

1959 

0,50 

Krishna 

Osmanabad 

Storage 

? 83 

II 

m 

0 72 

2,02 

1 43 

18 

Sindhphana 

1980 

0,39 

Godavari 

aeed 

Staiayc 

2.23 

II 

in 

0.58 

1.78 

1.34 

17 

EKburji 

1981 

Q .41 

Godavari 

A kola 

Storage 

2.53 

II 

AP 1986-69 

0,42 

2.43 

1.91 

ia 

Gulhati 

1961 

0 53 

Godavari 

Jalha 

Storage 

4.93 

ii 

AP 1986-89 

0.82 

2,30 

0,67 

19 

JecvreKha 

1962 

0,29 

Godavari 

Jalna 

Storage 

2.51 

ti 

AP 1966-69 

0.42 

1.30 

0.64 

20 

Harni 

1981 

0.30 

Krishna 

Solapur, 

Gsmanabarl 

Storage 

2,59 

ii 

AP 1966-69 

0.58 

1 66 

1,05 


MD-C 

REMARKS 

14 


Sub-total Ql Page 


8.55 42,07 


2\2b 


172 
































^afiara^htra 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Suite: 'Mi/ tariff lira 


MOC MD-C 


SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS 
CHORE) 

BASIN/ RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (000 1 
HA.} 

PLAN OF 
START 

plan; year 

OF 

COMPLETION 

CQSTfRs. 

CRORE) 

POTENTIAL CREATED 
UP TO 1 3/02 {'000 HA) 

UTILISATION 
UPTO 3/02 
('0-00 HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

B 

9 

10 

11 

12 

13 

14 

21 

Koomoof 

1965 

1.01 

Krishna 

Osman abad 

Storage 

5 46 

II 

AP 1966459 

1.01 

3 64 

2,74 


22 

Me he kart 

19Q$ 

0.57 

Krishna 

Baed 

Storage 

5.08 

11 

AP 19G6-69 

1.00 

4,05 

1,33 


23 

Mohcsangvi 

1952 

6,26 

Godavari 

B««d 

Storage 

2.42 

II 

AP 1%6-tQ 

0.38 

1,94 

0.81 


24 

Nolganga 

1958 

2,10 

Tapi 

Bufdhans 

Storage 

15.64 

II 

AP 1966-69 

2.73 

a.74 

2.67 


25 

PEnderbody 

1955 

0,29 

Godavari 

Nagpur 

Storage 

1,64 

II 

AP 1966-69 

0-44 

087 

101 


26 

Sukhns 

1963 

0.76 

Godavan 

Aurangabad 

Storage 

4 14 

II 

AP 196649 

1-68 

2 51 

0 89 


27 

Kada 

1951 

0.37 

Krishna 

Seed 

5lc?r,iyc 

1.60 

II 

AP 1966-69 

0.56 

1.21 

059 


28 

Terna 

1959 

0.24 

Godavari 

Os manabad 

Storage 

243 

II 

AP 1966-69 

0,81 

2,18 

0 91 


29 

Wart 

1963 

cue 

Godavari 

Seed 

Storage 

746 

II 

AP 196G-G9 

1.64 

5.26 

2 56 


30 

Khelna 

1961 

0.50 

Godavari 

Aurangabad. Jalna 

Siorage 

4.94 

It 

AP 1966-69 

0,71 

2,43 

1.15 


31 

Upper Dbudhna 

1967 

0.42 

Godavari 

Jalna 

Storage 

5 23 

It 

AP 19*6-69 

0.75 

3.40 

1.81 


32 

□ or Phase-i and 
Phasc-ll 

1976 

372 

Godavari 

Ward Kg 

Storage 

22:04 

It 

AP 1966-69 

3.72 

16,19 

6.80 


33 

Wunna 

1964 

0.70 

Godavari 

Nagpur 

Storage 

1 51 

m 

AP 1966-69 

0.99 

1.21 

0.29 


34 

Sangramjgur 

1066 

0.17 

Godavari 

Bhandara 

Storage 

1.24 

in 

AP 1956-69 

0 21 

0.65 

1.13 


35 

Kollii 

1966 

023 

Godavari 

Aurangabad 

Storage 

1.07 

m 

AP 1966-69 

0.22 

0.47 

0,37 


36 

Girm 

1906 

1.02 

Godavari 

Osmanabad 

Storage 

4.08 

in 

AP 1966-69 

1.02 

263 

1.90 


37 

K arwand 

1905 

1 4ft 

Tapi 

Dhule 

Storage 

7 19 

ii 

IV 

1.95 

6.57 

1 09 



Kate puma 

1962 

237 

Tapi 

A kola 

Storage 

M.ig 

it 

IV 

5.40 

a. 32 

4.47 


39 

Morna jV) 

1%4 

1.10 

Tapi 

Akoia 

Storage 

6,56 

m 

IV 

1.97 

5 17 

1.72 


40 

Pansara 

1966 

1.54 

Taps 

Dtiulo 

Storage 

12,66 

m 

IV 

3,19 

11.39 

11,39 



Suh-ir.it a I of Page 


30.39 


8903 


46.23 














State! 'Maharashtra 


State: Maharashtra 


* 

Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 

approval 

1 

2 

3 

41 

Gyanganya 

1956 

42 

Saikheda 

1956 

43 

Malangaon 

1964 

44 

Seen a 

1966 

45 

Marvagarh 

1964 

46 

Kadi 

19GB 

47 

Kanholi (W) 

1%8 

48 

Kudale 

I960 

49 

Kundra 

1956 

50 

Mulkhed 

I960 

SI 

Padwal Kanwadi 

1968 

52 

Cbankapor 

1967 

S3 

Manyad 

1963 

54 

Bagheda 

I960 

55 

Gadadgad 

1969 

56 

Umarl 

I960 

57 

Glrolt 

1973 

5fl 

Karpara 

UA 

59 

Nlrguua 

I960 

00 

Bhojapur 

UA 


APPROVED 
COST (FES 
CROREJ 

4 


1,49 
1.15 
0.G2 
0.37 
0 36 

0.44 
0.41 
0 29 
0,66 
0,53 
0.22 
1.90 
1.51 
Cl .46 
0.48 
0,42 
0 43 

1.9 


BASING RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (-000' 
HA.) 

PLAN OF 
START 

PLANf YEAR 

OF 

COMPLETION 

COST (Rs. 
CHORE) 

potential created 
UPTO'3/02 C0O0 HA) 

UTILISATION 
UPTO '3/02 
('000 HA.) 

5 

6 

7 

0 

9 

10 

11 

12 

13 

Tapi 

Buldhana 

Storage 

5.31 

111 

IV 

1 fli 

4,25 

0.9? 

Godavari 

VrfClllTljl 

Storage 

4.06 

III 

IV 

1,67 

3.12 

1.44 

Tapi 

Dhule 

Slorage 

2.57 

III 

IV 

0,60 

2-27 

2.27 

Godavari 

Bhandara 

Storage 

1.55 

III 

IV 

0,37 

0,91 

0 96 

Godavari 

Bhandara 

Storage 

3 39 

111 

IV 

0.44 

t,7Q 

1.07 

Krishna 

Bcod 

Storage 

095 

AP 1966-69 

JV 

0.41 

1.08 

1.05 

Tapi 

Dhule 

Storage 

1,60 

AP 1966 69 

tv 

0.5O 

1,54 

0,82 

Godavari 

Handed 

Storage 

0.53 

AP 1966-69 

IV 

0.45 

0,57 

0.43 

Godavari 

Nanded 

Storage 

1.26 

AP 1966-69 

IV 

0,G5 

1.56 

0,73 

Godavari 

A m raw at 1 

Slot age 

2.31 

AP 1966-69 

IV 

0.64 

1,74 

2.29 

Kristina 

Sholapur 

Storage 

0.43 

AP 1966-69 

IV 

0.2Z 

0.46 

0,16 

Tapi 

Nasik 

Storage 

10,04 

AP 1966-69 

IV 

3.29 

6.42 

5.96 

Tapi 

Jalgaon 

Storage 


AP 1966-69 

IV 

2,24 

6.88 

2,46 

Godavari 

Bhandara 

Storage 

1.69 

AP 1966-69 

IV 

0.41 

1.8 

1.27 

Godavari 

Aurangabad 

Storage 

1,12 

AP 1966-69 

IV 

0.47 

Lie 

0,35 

Godavari 

Nagpur 

Storage 

1,9 

AP 1966-99 

IV 

* 

1.18 

0,54 

Godavari 

Ahola 

Storage 

0.0 

IV 

IV 

0.43 

0,7 

0.7 

Godavari 

Parbani 

Storage 

2.06 

IV 

IV 

1.1Z 

3.12 

1.14 

Godavari 

Akola 

Storage 

8.S1 

AP 1966-09 

V 

1.41 

5 84 

2.04 

Godavari 

Ahmcdnaga, NAJik 

Storage 

4.49 

IV 

V 

1 87 

4.58 

2,3 





Sub-total of Page 

21.00 

502 

28.95 


MD-C 


REMARKS 

14 


174 






















State: *Mafarosfitra 


S t u t l' : fM aim mi ft tra 


•> 

Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


MD C 













MD-C 

SL, 

NO 

NAME OF 

PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST {RS. 
CHORE) 

BASIN/ RIVER 

DISTRJCTS 

BENEFITED 

TYPE 

CCA 1000' 
HA ) 

PLAN OF 
START 

PLAN/ YEAR 
OF 

COMPLETION 

COST JHs 
CRQRE) 

POTENTIAL CREATED 
UPTO' 3/92 f0(KJ HA} 

UTILISATION 
UPTO 3/02 
TOCO HA.} 

REMARKS 


2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

et 

T akli 

1973 

0,57 

Godavari 

Yeotmai 

Storage 

1.64 

IV 

V 

0.6 

1.25 

9.35 


62 

Panchadhara 

1973 

1,02 

Godavari 

Wardfoa 

Storage 

2.25 

IV 

V 

1 02 

2 46 

2.35 


63 

Khindala 

1974 

0.74 

Godavari 

Osmanab'id 

Storage 

ZJ32 

IV 

V 

0.79 

1.33 

0.63 


64 

MotsawangEi 

1973 

0.38 

Godavari 

AKola 

Storage 

1 65 

tv 

V 

0,45 

0 71 

0.36 


65 

Thiru 

UA 

- 

Godavari 

Osman a bad 

Storage 

2,65 

V 

V 

1.61 

3.29 

1,24 


66 

Karadkhed 

UA 

- 

Godavari 

Nandod 

Storage 

2-58 

V 

V 

in 

2.64 

0.96 


67 

Bandardi 
itJ jriqanaal 

1974 

0 51 

Krishna 

Qsmunabad 

Storage 

0 86 

V 

V 

0,51 

0 91 

0 53 


6B 

Nazare 

1974 

1.3 

Krishna 

Pune 

Storage 

307 

V 

V 

1.28 

3.2 

2,8 


69 

Yeralwadt 

1974 

263 

Krishna 

Sangli, Sat dr a 

Storage 

3 92 

V 

V 

2.87 

4,25 

1,22 


70 

Ulup (Ramganga) 

1974 

0,55 

Godavari 

Osn tana dad 

Storage 

0.92 

V 

V 

Q.73 

0 96 

0.57 


74 

Jakopur 

1976 

1 17 

Krishna 

O^mfl n-abad 

5 to rag 0 

2 12 

V 

V 

1.82 

1 67 

0.50 


72 

Daraswsdr 

UA 

* 

Godavari 

Has Ik 

Storage 

3.75 

V 

AP 1978-80 

0.28 

0,04 

0 19 


73 

Kalyan-GErija 

UA 

- 

Godavari 

Jnlna 

Storage 

1.74 

V 

AP 197S-S0 

0,67 

2 00 

0.79 


74 

Dhamna 

1973 

4.48 

Godavari 

Jain a/ Gufdhana 

Storage 

1.84 

V 

AP 197S-60 

0.76 

1 79 

0.45 


75 

Shndegaon 

1976 

372 

Godavari 

Seed 

Storage 

0.86 

V 

AP 1978-30 

0.40 

0.99 

0.20 


76 

EtongargapnfWt 

1973 

0.40 

Godavari/ 

Wardha 

Storage 

0.97 

V 

AP 1978-80 

0.38 

0,73 

0.26 


77 

Dina n ad i 

1963 

2,28 

Godavari/ 

Ward ha 

Ghadchiroli 

Storage 

13.36 

1 

VI 

5.18 

1136 

9.38 


76 

Ad hall 

1966 

1.97 

Godavari 

Ahmednagar 

Storage 

6.43 

AP 196G-69 

VI 

2.7? 

5,03 

3.43 


79 

Kanholi (V) 

1968 

1.46 

Godavari 

Nagpur 

Storage 


AP 1966-69 

VI 

182 

4.24 

1.69 


BO 

Sukt 

1973 

2.97 

Tapi 

Jalgaon 

Storage 

S,59 

IV 

VI 

5.92 

5 69 

179 



Subtotal of Page 33*15 55,40 


29-7S 


175 



















State: Maharashtra 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Jiiafutntslura 


SL. 

NO. 

NAME Oh 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS. 
CHORE) 

BASIN/RIVER 

1 

2 

3 

4 

5 

at 

Kfil/af 

1972 

1.07 

Tapi 

62 

Anar 

1973 

4.55 

Tapi 

03 

eonti) 

197 3 

2.69 

Tapi 

B4 

Ghaishll 

- 

- 

Godavari 

85 

Kesarualla 

1973 

0 39 

Godavari 

85 

CHandrabhaga <N. 

1973 

0.07 

Godavari 

87 

Chulbartdh 

1973 

o.se 

Godavrl 

€8 

R^gaon {MMgnl) 

1974 

1.73 

Krishna 

89 

Chargac-n 

1973 

1.34 

Godavari 

90 

Mas oh 

- 

- 

Godavari 

91 

TaKhbhan 

- 


Godavari 

92 

Tav/arja 


* 

Godavari 

93 

Mandhel 

1977 

1.87 

Godavari 

94 

Soriiil 



Godavari 

95 

Patdhag 

1976 

1.22 

Godavari 

95 

Mandwa 

- 

■- 

Godavari 

97 

Stddhawadi 

1974 

0.76 

Krishna 

98 

Basappawadi 

1977 

0.97 

Krishna 

99 

Uma 

1976 

1.37 

Tapi 

too 

Sakhalir^lla 

1973 

0.75 

Godavari 


MD-C 


districts 

BENEFITED 

TYPE 

CCA (000' 
HA.) 

PLAN OF 
START 

PLAN/ YEAR 
OF 

COMPLETION 

COST (Rs. 
CRORE) 

POTENTIAL CREATED 
UPTO'3102 S'OOO HA) 

UTILISATION 
UPTO T 3/02 
('000 HA.) 

REMARKS 

G 

7 

6 

9 

10 

11 

12 

13 

14 

Nasik 

Storage 

5,65 

IV 

VI 

4.14 

3,15 

1.BG 


Jalgj-on, Dhule? 

Storage 

G.05 

IV 

VI 

9.44 

6.32 

6,32 


Jalgaon 

Storage 

6.50 

iv 

VI 

4.94 

5,96 

1,60 


Seed. 

Storage 

2.55 

IV 

VI 

1.35 

2,13 

0.45 


Ahmorinnioar 

Nagpur 

Storage 

0.94 

IV 

VI 

0.75 

0.79 

0,38 


Nagpur 

Storage 

3.13 

IV 

VI 

1.46 

2.60 

0.66 


Bhjndra 

Storage 

9.52 

IV 

VI 

1.50 

4.04 

3.60 


So; spur 

Storage 

6.40 

IV 

VI 

3.96 

5 17 

1.79 


Chandrapur 

Storage 

4 75 

IV 

VI 

4.26 

2.12 

1.27 


Parhnini 

Storage 


V 

VI 

4.D8 

3.75 

1.20 


Ahmedriagar 

Storage 

1,11 

V 

VI 

0.75 

1.17 

0,00 


Lalur 

Storage 

- 

V 

VI 

5.611 

4.04 

1,21 


Ahmednagr 

Sim age 

2JZ7 

V 

VI 

3,26 

2.61 

0.72 


Akola 

Storage 

- 

V 

VI 

4,60 

3.16 

1.67 


Bui dhan a 

Storage 

3.03 

V 

VI 

120.00 

2 41 

0.72 


Buldhana 

Storage 

- 

V 

VI 

1 46 

1.23 

0.33 


Sanglj 

Storage 

0.66 

V 

VI 

1.69 

t.11 

0 16 


Sangli 

Slorage 

OB 

V 

VI 

2.01 

0,86 

0,10 


Akola 

Storage 

2.56 

V 

VI 

4.74 

124 

060 


Amaravati, 

Storage 

1.30 

V 

VI 

1.40 

1,46 

0.42 



Yeolmal 
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Compendium of Major and Medium irrigation Projects upto end of IX Plan 


State: 'Maharashtra 


MD-C ______ MD ^ C 


51- 

NO. 

NAME OF 
PROJECT 

YEAR OF 

APPROVAL 

APPROVED 
COST (RS. 
CROREJ 

BASIN/RIVER 

DISTRICTS 

BENEFITED 

TYPE 

ccA {m 1 

HA.) 

PLAN OF 
START 

PLAN/ YEAR 
OF 

COMPLETION 

COST [Rs. 
CROREJ 

POTENTIAL CREATED 
UPTO' 3/02 fDOO HA} 

UTILISATION 

UPTO 3/02 REMARKS 

t’OOO HA.) 

1 

Z 

3 

4 

5 

6 

7 

3 

9 

to 

11 

12 

13 14 

101 

Shekhdad 



Godavari 

Amaravatl 

Storage 

- 

V 

VI 

2,10 

1.34 

0.3B 

102 

Rgnggpar 



Godavari 

□ haradara 

Storage 

- 

V 

VI 

1.00 

T2G 

1,03 

103 

Mordhamnalla 

1073 

0 GO 

Godavari 

Nagpur 

Storage 

1.42 

V 

Vi 

4.06 

1.31 

0.33 

104 

Bclehar Bothali 



Godavari 

Bhanrfnra 

Storage 

- 

V 

VI 

1.85 

1,31 

0.89 

105 

Ghandai NaUa 

1973 

0.37 

Codavan 

Chandrapur 

Storage 

2.37 

V 

VI 

2.79 

3.61 

0.90 

106 

Ambadi 



Godavari 

Aurangabad 

Storage 

2.78 

V 

VI 

2.39 

2,15 

0.71 

107 

Ladukt 


- 

Godavari 

Aurangabad 

Storage 

1,32 

V 

Vi 

TIG 

1,09 

0.36 

IQS 

Sarawah 



Godavari 

Bfiori 

Storage 

- 

V 

VI 

2,10 

1.23 

0.79 

100 

Ajartths Andhari 



Godavan 

Aurangabad 

Storage 

* 

V 

VI 

2 49 

1,58 

0,97 

110 

Born a 



Godavari 

Deed Parham 

Storage 

- 

V 

VI 

4.14 

1,45 

0.54 

111 

Mahalirvgc 



Godavari 

Mantled 

Storage 


V 

VI 

100 

0.79 

0.60 

112 

Wathephal 

1976 

0.36 

Krishna 

Osmanabad 

Storage 

1.70 

V 

VI 

1.97 

102 

0,77 

113 

Shaha|ant Aurad 


- 

Krishna 

Oarnanabad 

Storage 


V 

VI 

0 70 

1 27 

0.30 

114 

Pethvradaj 


- 

Godavari 

Nanded 

Storage 

1,37 

V 

VI 

1.90 

2.07 

072 

115 

Nagzari 

1973 

0.60 

Godavari 

Nanded 

Storage 

1.2G 

V 

vr 

2, IQ 

1,23 

0,29 

lie 

Whatr 



Godavari 

Latur 

Storage 

- - 

V 

VI 

2.51 

1,73 

0.33 

117 

Deogaon Tank 


- 

Godavari 

Yeotmat 

Storage 

- 

V 

VI 

3.15 

1 37 

0.37 

113 

M^k.irdhokra 

UA 

* 

Godavri 

Nagpur 

Storage 

* 

V 

vi 

4,50 

3,36 

2 22 

113 

Turori 



Krishna 

Osmanjbad 

Storage 

* 

AP 1978-BO 

VI 

3.64 

102 

0.34 

120 

GlrUsal 


- 

Godavari 

Latur 

Storage 

2.63 

AP 1976-30 

VI 

2.59 

2 14 

0,88 


Sub-total of Page 


4B.16 


32.63 


1:4.14 





















State: Mafmrasfiim 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: fyfafmrtishtra 


MP-C 

Si. 

NO, 

NAME Of 
PROJECT 

YEAR OF 

APPROVAL 

APPROVED 
COST |R5- 
CROKE) 

BASING RIVER 

DISTRICTS 

E3 EIME FITTED 

TYPE 

CCA {GOD- 
HA.) 

PLAN OF 
START 

PLAN, F YEAH 

OF 

COMPLETION 

COST (Rs, 
CRORE) 

potential created 

UPTO’ 3f0Z i'OOC HA) 

UTILISATION 
UPTO '3/02 
('000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

0 

9 

10 

11 

12 

13 

14 

121 

AmalnaEla 

1973 

2,20 

Godavari 

Chandrapur 

Storage 

6.33 

IV 

VII 

B.11 

3.00 

1 68 


m 

Morna (WM) 

197E 

2.21 

Krishna 

Sangli 

Storage 

2,oa 

V 

VII 

4,36 

1.66 

0.11 


123 

Burai 

1073 

1.14 

Tapi 

Dhuia 

$ lor ag e 

314 

V 

vii 

6.38 

2,73 

1,62 


124 

Dongargaon (N) 

1970 

1-00 

Godavari 

Nanded 

Storage 

l.SG 

V 

VII 

3,15 

1 25 

0.27 


125 

Mas 

- 

■ 

Tapi 

Buidhana, AKola 

Storage 

7.34 

V 

VII 

5.57 

5,87 

0.93 


125 

AgnavaM 

- 


Tapi 

Jalgaon 

Storage 

o.n 

V 

VII 

1.71 

0,57 

D.12 


127 

Lord 

* 

- 

God avail 

Nandsd 

Storage 

2,24 

V 

VII 

3.57 

1.79 

0.23 


120 

Way had r 

1973 

2.55 

Godavari 

Veatmal 

S to rag a 

8.73 

V 

vti 

13.08 

7.79 

1.48 


123 

Pod da nail a 

- 

- 

Krishna 

Sangli 

Storage 

1.25 

V 

VII 

3.95 

1,00 

0,18 


150 

Korath 

- 

* 

Godavari 

Buldhana, Akola 

Storage 

604 

V 

Vil 

9.00 

4,83 

1,57 


131 

Kalyan 

- 

- 

Godavari 

Jain a 

Storage 

1.90 

V 

VII 

6,21 

1,92 

0.70 


152 

Gok> 

1973 

3,92 

Godavari 

Yeolmal 

Storage 

927 

V 

VII 

4.02 

7.79 

1.32 


133 

Laban Sarad 

UA 

* 

Godavari 

Gadehiroli 

Storage 

2 SO 

V 

VII 

6.71 

2.00 

0,63 


134 

Nall 3 

Antcrgaan 

1978 

0.64 

Godavari 

Yealmal 

Storage 

2.09 

V 

VII 

4.10 

1 67 

0.37 


135 

Rangayaii 

1981 

3 S3 

Tapi 

Nasik, Dhuha 

Storage 

4.11 

V 

VII 

5.72 

3.29 

1.65 


136 

K hekranail a 

1973 

2,11 

Godavari 

Nagpur 

Storage 

3.15 

V 

VII 

13.26 

3 81 

0.61 


137 

Kolar 

1973 

0.34 

Godavari 

Naypur 

Storage 

9 29 

V 

VII 

17.13 

7.54 

1.43 


138 

Sina 

1974 

3.73 

Krishna 

Ahrtiudnags, Beed 

Storage 

B.40 

V 

VII 

23.36 

7 36 

5.20 


130 

Wandri 

1975 

2,65 

Vaitama 

Thane 

Storage 

2.04 

V 

VII 

14,26 

306 

0.B4 


140 

Abhora 

1975 


Tapi 

JaEgacm 

Storage 

1.54 

V 

V!1 

3.67 

1.31 

0.50 










Sub-total, of Page 

157.36 

71.14 

21,24 
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St a ti’: 'Maf a nisftt ra 


State: Maharashtra 


i 

Compendium of Major and Medium Irrigation Projects opto end of IX Plan 


SL 

NO 

1 

name of 

PROJECT 

2 

YEAR OF 
APPROVAL 

3 

APPROVED 
COST{RS 
CROREI 

4 

BASIN/ RIVER 

5 

districts 

BENEFITED 

6 

TYPE 

7 

CCA jOOO' 
HA ) 

6 

PLAN OF 
START 

9 

PLAN/YEAR 
OF 

COMPLETION 

10 

COST (Rs. 
CRQRE) 

11 

POTENTIAL CREATED 
UPTO‘ 3/02 T00O HA| 

12 

UTILISATION 
UPTQ 3/02 
{ 000 HA.) 

13 

REMARKS 

14 

141 

R alga van 

1362 

0 63 

Godavari 

Latur 

Storage 

2.13 

V 

VIE 

6.35 

1 70 

0.56 


142 

Gifija 

* 

- 

Sodavan 

Aurangabad 

Storage 

4.71 

V 

VII 

7.76 

3 77 

0.80 


143 

Glrrta Panzan 

* 


Godavari 

Nasik. Dhulv, 

Jtitqaon 

Storage 

15.1 S 

V 

VII 

11.39 

12.14 

4.00 


144 

Borgaoh Tank 

19B1 

1 62 

Godavari 

Yeohnal 

Storage 

3.33 

V 

Vll 

6-31 

2.66 

0.6& 


145 

Pot hr a 

UA 


Godavari 

Ward ha 

Storage 

?M 

V 

VII 

23.00 

6.31 

1,26 


146 

Kuridahka 

* 

- 

Godavari 

aeed 

Storage 

5.55 

V 

Vll 

14.96 

4.44 

2.01 


147 

Rgi 

1982 

1.78 

Godavari 

Osmanabad 

Storage 

2 M 

V 

vn 

7.31 

1.65 

0.02 


146 

Eihofoar Ben 

- 

- 

Tapi 

Jalgaon 

Storage 

1 M 

V 

Vll 

3.10 

1.58 

0,27 


U9 

VA/ag-Incs Uabulg-aor 

* 

- 

Godavari 

Bead 

Storage 

0 09 

AP 197840 

Vll 

11.91 

8.55 

0.16 


150 

Kbiafj-i 

1981 

2.17 

Krishna 

Ahmcdnagar 

Storage 

3.25 

AP 137040 

Vll 

11.67 

2,69 

0,86 


151 

AmbavaOey 

1970 

2 66 

West Flowing 

nver 

Raigad 

Storage 

0.65 

AP 197040 

Vll 

13.58 

0.52 

0.02 


152 

Tondapur 


- 

Godavari 

Jalgaun 

Storage 

1.23 

AP 197840 

VII 

5.17 

0,98 

0.36 


153 

YeoUmasdi 

UA 

- 

Wosl Flowing 
river 

Satara 

Storage 

1.93 

V 

VIII 

7 41 

1.93 

0,04 


154 

Ldwer Pus 

UA 

* 

Godavari 

Ytoiinal 

Storage 

9.35 

V 

VIII 

23.28 

9.66 

2 61 


155 

Bclpara 

UA 

- 

Godavari 

Seed 

Storage 

1.16 

V 

VIII 

5,80 

0.96 

0.10 


156 

tkamhagavan 

11A 

- 

Godavari 

Aurangabad 

Storage 

EDS 

VIII 

vui 

9.31 

3,21 

0..07 


157 

Deorjan 

1932 

1.53 

Godavari 

Latur 

Storage 

2.41 

VI 

VIII 

9 39 

3.41 

- 


15® 

Dham 

1973 

4.48 

Godavari 

Wardha 

Storage 

10.57 

V 

VIII 

55.50 

9.50 

2.47 


153 

Maiuwadt 

1980 

8 29 

West Flowing 
river/ Vashishta 

Ralnagiri 

Storage 

2.49 

V 

VIII 

37.28 

3.52 

0.33 


160 

Benetura 

1997 

12.12 

Krishna 

Osman a bad 

Storage 

2.S5 

VIII 

VIII 

22,35 

2,51 

' 



Sub-total of PagO 


298.71 


7162 


16.70 


























SiQic: Ma/mr^fttra 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


S ta ti 1 : Mafia rash tra 


SL. 

NO 

NAME OF 
project 

YEAR OF 
APPROVAL 

APPROVES 
COST (RS 
CHORE) 

BASING RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (0 DO¬ 
HA) 

PLAN OF 
START 

PLAN/YEAR 
OF 

COMPLETION 

COST (Rs. 
CRQREJ 

POTENTIAL CREATED 
UPTO' 3/02 ('000 HA) 

UTILISATION 

UPTO 0102 
[‘000 HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

a 

6 

10 

11 


12 

13 

14 

161 

Shahnoor 

1901 

8.77 

Tapi 

Amr avail 

Storage 

7.90 

VI 

VIII 

49.70 

9,56 


132 


162 

Ha ran ban 

1971 

1.41 

Tapi 

Nasik 

Storage 

4.46 

IV 

VIII 

14.00 

0 03 


2.52 


.163 

AUndi 

UA 

* 

Godavari 

Nasfk 

Storage 

7.40 

V 

VIII 

is go 

6.30 


1.61 


164 

Thembhapuri 

1995 

IB.OS 

Godavari 

Aurangabad 

Storage 

6.60 

V 

IX 

25 10 

4.76 


0.00 


165 

Umarzari 

UA 


Gondia 

Bhandara 

Storage 

1.96 

AP 76-00 

IX 

15.00 

203 

0.45 

0.00 


166 

Sdnkh 

1900 

3.53 

Krishna 

Sanghi 

Storage 

3,54 

VI 

IX 

35.72 

2.03 


0.00 


167 

Nagyashakya 

UA 


Tapi 

Nasik 

Storage 

2.01 

VI 

IX 

15.81 

2,00 


0.91 


169 

Sakai 

UA 


GudavaN 

Latur 

Storage 

2.57 

VI 

IX 

15.00 

2.06 


0.00 


169 

Pakadigudam 

1973 

1.64 

Godavari 

Chandrapur 

Lift 

3.62 

VI 

tx 

27 46 

3.71 


1.36 


170 

MasaJga 

UA 


Godavari 

Latur 

Storage 

3.04 

VI 

tx 

20.32 

2,43 


0.00 


171 

Sakat 

UA 


Krishna 

Osnianabad 

Lift 


VHI 

IX 

20.66 

2.36 


O 00 










Sub-total of Page 

255,55 

46.17 


7 94 










Sub Total MD-C 


1034.35 

518.31 


211,62 










Say 


1034 

515 


212 







5. 

PROJECTS COMPLETED UPTO E NO OF IX PLAN - ERM SCHEMES 


















ERM-C 

SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/RlVER 

districts 

BENEfETTED 

TYPE 

CCA (000-HA.} 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs. 
CRORE) 

ADDITIONAL 
POTENTIAL 
UPTO* 3/02 
raoo HAi 

ADDITIONAL 
UTILISATION 
UPTO '3/02 
root) HA-V 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

6 

a 

10 

11 

12 

13 

14 

15 


1 Extension of 
Krishna Cana* 


Kri&hna Canal Krishna Salary Sangli 


VI VII 2.46 154 0.04 

Say 220 


180 









































State: 'Mahunlshtal 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: IMafhrasfitra 


& ONGOING PROJECTS QF X PLAN ■ MAJOR PROJECT 


Mj,0 














MJ-Q 

SL 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Rs 

CHORE) 

BASIN DRIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (QQtr 
HA.) 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST jRs, 
CRQRE) 

EXPENDITUR 
E upto mi 

(Rs CHORE) 

CL TIM ATE 
IRK. 

POTENTIAL 

POTENTIAL 

CREATED 

UPTO h 3/02 
('000 HA} 

UTILISATION 
UPTO '3/02 
rood HA.) 

REMARKS 

1 

2 

3 

4 

5 

ft 

7 

E 

9 

IQ 

11 

12 

T3 

14 

15 


1 

Khadakawasla 

I960 

11,62 Krishna 

F u fie 

Storage 

1{J1 59 

11 

343.8/ 

224.12 

62 15 

61 52 

20,3 

2 

Krishna 

1966 

27 66 Krishna 

SataraJ Sanglt 

Storage 

74. QQ 

111 

648.05 

362.96 

74.00 

57.242 

5047 

3 

Bhlrna 

1965 

42 56 Krishnaf Bhirua 

Sola pur, Pune, 
Ahmednagar 

Storage 

183 

III 

1405,67 

959.48 

259.54 

299,SOT 

113,9 

4 

KuLadj 

196B 

17.9 Krishna/Kuk&dl 

Ahmed nag a, 
Pune.Solapur 

Storage 

156 

66-69 

2092.00 

1093,5? 

156.20 

114.27 

25.97 

5 

Upper Godavari 

1967 

14.2 Godavari 

Nasik, Jai-gaon 

Storage 

84.56 

66-69 

189-99 

147.98 

71.62 

83.42 

27,4 

ft 

Warn a 

1966 

31.09 Krishna 

Kolhapur, Sangli 

Storage 

97,17 

IV 

1150.9B 

324.2 

146.96 

2.05 

17 86 

7 

Upper Tapi 
HalnurSl.il 

1970 

12,09 Tapi 

Jalgaon. Hatnur 

Storage 

50 45 

IV 

230.76 

131 00 

51.69 

51.69 

10 

a 

Upper Penganga 

1976 

ft 4.45 Godavarii 1 

Ycotmal, Nandcd, 

Storage 

13&.97 

V 

1532.40 

535.64 

134,23 

68.60 

77.62 




Perm anqa 

Hiflqgii 









9 

Upper Waxdha 

1976 

39.66 Godavari Wafdbt Amrawali, Ward ha 

Storage 

83.3 

V 

951 33 

599.95 

B0 25 

G2.66 

0 2 

10 

Ducthganga (IS } 

UA 

Krishna 

Kolhapur, 

Storage 

63 

V 

1173.26 

265,92 

74,17 

9.04 

7.95 Is wilh 





Bel not pm 








Kamataku 

ii 

Waghur 

1375 

12 26 Tapl/Waghur 

Jaigaon 

Storage 

33 22 

V 

374.10 

101.28 

26.31 

0 

* 

12 

Upper Farvara 
fNHwande-2} 

1977 

15.67 Godavari 

Ahmednagar Naslk 

Storage 

ZB.14 

V 

760.21 

74.31 

64.26 

0 

* 

13 

Chaskman 

1977 

22.48 Krishna 

Puna 

Storage 

4S.2& 

V 

383.13 

206.99 

44,17 

13.666 

* 

14 

Nandtir 

1981 

72.66 Godavari 

Ahrmsdnagar 

Storage 

51.69 

V 

466.87 

227.13 

43,86 

Q,Qfl 

0 


Madbrraishwar (Alcana! 


Nasik 










Madhnteshwai (N)project 


Aurangabad 




866.30 

78.82 

29.61 

0,00 

0 

15 

Bhatsa 



Thane 

Storage 

53.19 

V 

768.07 

246.&1 

42,55 

9,23 

0 

16 

Jayakwadi Stage-1 

1965 

38-46 Godavan Aurangabad, 

Storage 

- 

V 



141.84 

141.84 

55.21 





Amnednaga, 

Parbani, Nandod. 










Slage-H 

1976 

68,90 

Deed 


173,31 

V 

792.20 

568.3S 

126.53 

93.43 

16.5 

17 

Surya 

1975 

19.35 West Flowing 

Thane 

Storage 

2Q,« 

AP 1978-80 

379.26 

221.14 

27.19 

ZZ.55 

2 94 iSwIlhMP 




River 














Subtotal of Page 



14513.45 

6327 81 

1659.39 

9S1.20 

428.52 
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Slate: ^fufijrashini 


Compendmm of Major and Medium Irrigation Projects upto end of IX Plan 


State: ‘Maftarasfttra 


MJ-0 


MJ~0 


—- 

approved 

COST(R& 

CRORE) 


—_—-- - 

-- 

■ 


LATEST 

EXPENDITUR 

ultimate 

POTENTIAL 
CREATED 
UPTO' 3, f Q2 
TOO HA| 

UTILISATION 


SL. 

NO. 

NAME OF 

project 

YEAR Or 
APFRDVAL 

BASMRJVER 

DISTRICTS 

BFHEFITTED 

TYPE GCA {0 °° h 

* HA.] 

STARTED IN 
PLAN 

ESTIMATED 

CGSTjRs, 

CROREI 

E UPTO 3/02 
(Rs. CRORE) 

IRR. 

POTENTIAL 

UPTO '3/02 
('000 HA.) 

REMARKS 


2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

is 

Qawanthadi 

UA 


Godavad/Gondla 

Bhandara 

Storage 


AP 1976-00 

322.50 

9226 

27.71 

0.00 



19 

Isthapuri 

1933 

78 93 

Godavari 

Handed 

Storage 

37.79 

AP 1976-60 

252 77 

1 53.00 

20.34 

18.60 

6,91 


20 

(Vishnufiur] 1 ! 

Till an (IS) 

UA 


Wssl Flowing 

Slndhudurg 

Storage 

23.72 

AP 1973-80 

952.54 

341.94 

966 

1.20 

0.02 

IS with Goa 

21 

LcmdiflS) 

UA 

- 

River 

Godavari 

Handed/ 

NizamAbid (AP} 

Storage 

21.06 

VI 

4 32 20 

30.39 

15 71 

0.00 

19.28 

1,00 

IS With AP 

72 

Lower Thirna Flo/ 

1983 

37 65 

Godavari; 

Osmanabad 

Storage 

18.56 

VI 

254 95 

136.73 

23,47 



lower Thirna Lift 



Thirrta 

Latur 



VI 

150.60 

97 n 


- 



21 

Ghost Khurd 

1995 

461.19 

Godavari 

Chandrapur, 

Storage 

199,20 

VI 

5040.75 

756S7 

250,79 

7,60 



24 

[Sawaroaon) 
Lower Woidha 

UA 

- 

Godavari/ 

Ward ha 

Bhanriara.Naqpur 

wartfha 

Storage 

74. & 3 

VI 

950.71 

154.94 

51.66 

25.55 

0 00 

20.95 

1.11 


25 

Lower Wunna 

UA 


Godavari; 

Nagpur, Ward ha 

Storage 

23.10 

VI 

324,57 

221.32 


26 

Wan 

1997 

46.05 

Tapi/Wan 

Akoia. Buldhana 

Storage 

22.52 

vs 

239.39 

160.94 

19 IB 

17.372 



27 

Aruna/ati 

19B9 

65 46 

Godavari/ 

Am n a rah 

Yooimal 

Storage 

30.17 

VI 

224 15 

176.60 

24.00 

30-59 

21.441 

000 



2S 

Toituil 

UA 


GodS/rl 

Gad t:h| roll 

Storage 

35.00 

VI 

395.30 

6.60 



29 

Kadwa 

1995 

27,00 

Godavari 

Nasik/Stnethudurg 

Storage 

15.52 

vs 

76.0S 

44 B9 

10.32 

0.81 



30 

Tala mb a 

1901 

72.38 

West Flowing; 
Riverf Tarli 

Sidhudurg 

Storage 

20,90 

VI 

510.00 

14 38 

41,11 

28.90 

10.B5 

O.QO 

0,00 



31 

Punad 

2005 

157.70 

Tapi 

Nasik 

Storage 

17.04 

VI 

157,76 



32 

Homan 

UA 

• 

Godavari 

Chandrapur 

Storage 

74.90 

VI 

413,36 

10.90 

46.12 

0.00 



33 

Nrera Deoghar 

- 

- 

Krishna 

Satari.Pune, 

Solacur 

Storage 

3901 

VIII 

910.91 

259 00 

197.26 

43.05 

78,76 

0,00 

0.00 



34 

Bembla 

2007 

1276.07 

Godavari/0em big Yeotmal 

Storage 

53.56 

VIII 

1276 00 



35 

Bhama Askheda 

UA 

- 

Krishna 

Pune 

* 


VIII 

458,20 

125.86 

23.11 

0.00 



36 

Urmodi 

UA 

- 

Krishna 

Satara 

Storage 


VI 

067,77 

284.02 

27.75 

0.00 



37 

Gunjawani 

UA 

- 

Krishna 

Pune 

* 


Vltl 

316. GO 

104,97 

16,50 

0.00 








Pune 



VIII 

199.00 

112.07 

14,00 

0-00 



38 

Janai Shirsal US 

UA 















Sub-total of Page 



14742.12 

3552.26 

790,11 

115.25 

9.04 
























Stain; 'Mafmrasfitra 


Compendium of Maj ir and Medium Irrigation Projects upto end of IX Plan 


State: Maharashtra 


M J'O 


Mi-0 


SL 

NO. 

NAME QF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

C05T(R* 

CRQRE) 

BAStNiRlVER 

DISTRICTS 

DENEHTTEO 

TYPE 

CCA (OOQ- 
HA,) 

STARTED IN 

PLAN 

LATEST 
ESTIMATED 
COST {Rs. 
CRORE) 

EXPEN DITUR 

E UPTO 3/02 
(Rs.CRORE) 1 

ULTIMATE 

IRR 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO’ 3/02 
('060 HA) 

1 

2 

3 

4 

5 

6 

7 

5 

9 

10 

11 

12 

13 

39 

Khadak/Purna 

2007 

578.5G 

Godavari,'Kharis 

eySdarta 

Storage 

25 90 

VIII 

517.77 

57.74 

24.86 

0.00 

40 

Kristins Koyna 

LiA 

- 

kourna 

Krishna 

Satara.Sangli, 

Lift 

114.34 

VI 

2186,04 

784.91 

200.27 

152.35 

41 

US 

■Lower Oudhna 


- 

Godavari 

Kolhapur 

ParbanL JaEna 

Storage 

38.36 

VIII 

668,90 

340.96 

34 44 

0.00 

42 

Lower Peivganga 

UA 

* 

Godavari/ 

Yeotmal 

Storage 

81.81 

VIII 

2000.00 

2-31 

227.27 

Q.OQ 

43 

Sina Kogetjaon 

UA 


Pcnqjfuu 

Krishna 

Os m ana bad, Sholai 


* 

VIII 

317.77 

111,63 

12,10 

0.00 





Krishna 




VIII 

195,96 

88.76 

24.55 

0.00 

44 

Slna Mridha US 

■ 

" 









UA 



Pune 



IX 

323,51 

255.01 

1.00 

1.00 

45 

TemghaT 

■ 

’ 







40 

Dhejm Balkawadi 

UA 


Krishna 

Pune, Satam 



IX 

475.29 

199,29 

18,10 

0.0D 

47 

Tarh 

UA 


Krishna 

Salara 



IX 

685.93 

281.50 

14.28 

0.00 

40 

Ashti 

UA 


Krishna 

Solapur 



IX 

70.36 

22.71 

9,00 

0,00 

49 

Bars til 

UA 


Krishna 

Solapur, 



IX 

163.83 

5569 

15 60 

0,60 

58 

Bhima sina Link 

UA 


Krishna 

Osnianahad 

Solapur, 



IX 

312.66 

196.34 

3266 

0.00 


C an (i 1 




Solapur 



IX 

125.27 

32.74 

13.3 

0 

51 

Dhalgauri 

UA 


Krishna 





52 

Purartdhar 

UA 


Krishna 

Pune 



IX 

3 SO .7 

65.07 

25.1 

5 

53 

SPiirapur 

UA 


Krishna 

Solapur 



IX 

107.55 

37.13 

b.Kb 

0 

54 

Tembhu 

UA 


Krishna 

Satara, Snngli, 



IX 

2106 94 

672.69 

8047 


55 

Lower Tapi 

UA 


Tapi 

Sqlapur 

Jalgae ru Chute 

Storage 

31 309 

IX 

36946 

46.16 

31.309 

0 

56 

Varangaon 

UA 


Tapr 

Jalgaan 

US 

23.791 

ix 

30226 

21.2 

13,95 

0 


Ta1w r e1 LIS 




Sub-total of Page 




11349.22 

3071.06 

799.52 

150.35 






Sub-lotal MJ-0 




40604.73 

12951,93 

3257.02 

1254.80 






Say 




40605 

12952 

3257 

1255 


UTILISATION 
UP TO ‘m2 REMARKS 

('OQQ HA.) 


14 


0.00 

437.56 

439 


15 


183 






















Stale: Mafwnisfnrii 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: 'Maharasfmn 


?. ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 


MD-0 MDO 





APPROVED 


DISTRICTS 


CCA (Q09‘ 

STARTED IN 

LATEST 

EXFENDITUR 

ULTIMATE 

potential 

UTILISATION 


SL. 

NAME OF 

YEAR OF 

COSTfRs 

BAEINJRJVER 

TYPE 

ESTIMATED 

E UPTO3J02 

IRR. 

CREATED 

upto <mi 

REMARKS 

HO, 

PROJECT 

APPROVAL 

CHORE) 

8ENEFITTED 


HA.) 

PLAN 

COST {Rs. 
CRnprt 

(Rs. CRQRE) 

POTENTIAL 

UPTO' 3/02 
mnn hai 

[WO HA.) 

1 

2 

3 

4 

5 

6 

7 

a 

9 

10 

11 

12 

13 

14 

15 

1 

Bahuld 

1931 

5.92 

Tapi 

Jaiqaon 

Storage 

5.49 

V 

£4.97 

25,34 

4.65 

0.35 



2 

Mor 

1976 

0,91 

Tapi 

Jjlgaon 

Storage 

3.09 

V 

48 92 

26.34 

2.16 

0.00 



3 

Hi vra 

1901 

3 44 

Tapt 

Jalgaon 

Storage 

2.92 

V 

16 29 

10.39 

3.46 

2.57 

0.27 


4 

Mangtur 

UA 

- 

Tapis 

Jiriyaun 

Storage 

2.40 

v 

15.83 

9.59 

1.93 

0.26 

0 


S 

Erdha 

UA 

- 

Godavari 

Ahmedilagar 

Storage 

2.73 

V 

31.90 

0.97 

3,40 

0.00 



6 

Jawalgaon (Hatte 
HtnqniS 

1975 

ZM 

Krishna 

Solapur. 

Storage 

5 57 

V 

27,21 

17 95 

5 34 

3,504 

1.43 


7 

Chikotra 

UA 

- 

Krishna 

Kolhapur 

Storage 

6.37 

V 

143.32 

92.24 

5.63 

4.4 ID 

0J3 


B 

Kasarl 

1979 

6 15 

Krishna 

Kolhapur 

Storage 

9,95 

V 

38.65 

2335 

9.46 

8,229 

5,99 


9 

Kumbhl 

19B1 

5,1G 

Krishna 

Kolhapur 

Storage 

9 17 

V 

79,01 

40.14 

0 71 

3.271 

1,14 


10 

KadvJ 

1979 

3.47 

Krishna 

Kolhapur 

Storage 

9.91 

V 

69-74 

50.61 

9.22 

a.sfi 

1.14 


11 

Jangamtiattr 

UA 

- 

Krishna 

Kolhapur 

Storage 

4 45 

V 

34.57 

17 12 

3.70 

2.45 

1.68 


12 

Aran (Pirn pari) 

1973 

2.B9 

Godavari/Adan 

Washtm.Ycotmal 

Storage 

9,99 

V 

71.27 

57.71 

10.06 

10.06 

2.58 


13 

Chcnna Nadi 

1977 

1,82 

Godavari 

Gadchiroll 

Storage 

2.63 

V 

17.40 

1.43 

3,34 

0-00 



14 

Arcana Palshi 

1931 

fill 

Godavari 

Aurangabad 

Storage 

3 64 

V 

50.81 

42.50 

2.03 

2,03 



15 

Puma fNcupur) 

1931 

1 89 

Godavari 

Aurangabad 

Storage 

2,99 

V 

19 96 

13.81 

1.47 

1.47 



16 

Taint 



Godavari 

Handed 

Storage 

2.86 

V 

23B5 

13 68 

1 20 




17 

PandhannaHa 

1977 

0.87 

Gpdavari' 

Nagpur 

Storage 

2.03 

V 

12.85 

6.20 

1.84 

0,00 



10 

Wa diwale 

1975 

3.30 

Krishna 

Puna 

Storage 

4.33 

AP 1970-80 

31.03 

24.00 

500 

4.87 



19 

□cogad 

1992 

24 64 

WFR 

Sindhudur'y, 

Storage 

4.75 

VI 

249.79 

33.72 

8.12 

0.00 



20 

Dongargaon 

1981 

150 

Godavari 

Chandrapur. 

Storage 

2.85 

VI 

47.64 

23.22 

3.94 

2.30 









Subtotal of page 


109001 

579-31 

93 66 

54 63 

15.00 



















Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Stoic: 'Mafiafa ra 


7 ONGOING PROJECTS Of X PLAN - MEDIUM PROJECTS 


SL 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTJRs. 

CRORE} 

BASIN/RIVER 

DISTRICTS 

BENpflTTED 

TYPE 

CCA (000' 
HA) 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST (Re. 
CROH^I 

EXPENDITUR 
E UPTO 3/02 
(Rs. CRORE) 

ULTIMATE 

1RR. 

POTENTIAL 

POTENTIAL 

CREATED 
UPTO - 3/02 
mm has 

UTILISATION 

UPTO 3/02 REMARKS 

(’090 HA,) 

1 

2 

3 

4 

5 

6 

7 

3 

9 

ID 

11 

12 

13 

14 IS 

21 

Hetawane 

10S 1 

IS. 32 

Bhageshvwari 

Ramgorf 

Storage 

10.60 

Vi 

329 92 

164.55 

6.6S 

1 17 


22 

Sonwad 

1M1 

3 14 

Tapi 

Chute 

Storage 

3.69 

VI 

25 SO 

IS.94 

3-01 

2.58 


23 

□ ora (S) 

UA 

- 

Krishna 

SJiybpur 

Storage 

13 06 

VI 

73.04 

41 07 

13.66 

0.00 


24 

ttafwappj Nalla 

1031 

4 70 

Gedevari 

Chandrapur 

Storage 

fi.05 

VI 

25.54 

3.00 

5.25 

0,00 


25 

Dehall 

1931 

6.43 

Tripi/Dctiali 

Nandtirbar 

Storage 

4.35 

VI 

96.20 

11.65 

3.49 

0.00 


26 

Mu n 

1934 

13.37 

Tapi/Mun 

Sulrihana, Akoia 

Storage 

8.70 

VI 

60.&5 

49.69 

0.29 

8.20 

9-66 

27 

Shivana Tflkali 

1995 

34.76 

Godavari 

Aurangabad 

5t triage 

6. GO 

VI 

150.00 

61 91 

6.39 

0.00 


26 

Patgaon 

1934 

7 39 

Krishna 

Kolhapur 

Storage 

TO .00 

VI 

96.67 

58 12 

0.10 

6,11 

2,38 

29 

Amaraval; 

1901 

3 5S 

Tapi/Amr&wati 

Dhole 

Storage 

3.57 

VI 

48 34 

27 85 

3.13 

0,87 

0.09 

M 

Upper Mannar 

1997 

26.10 

Godavari 

Noncled 

Storage 

fl.75 

vt 

265.02 

35,54 

6.00 

0,00 

0,09 

31 

Kasarsai 

1931 

2.70 

Krishna 

Pune 

Storage 

5.15 

VI 

33 15 

24.3B 

6.59 

0.00 


32 

Bor Dahegaon 

1996 

16.27 

Godavari 

Aurangabad 

Storage 

2.50 

VI 

202 

24.68 

1 60 

1.60 


33 

Jam 

UA 


Godavari 

Nagpur 

Storage 

9 71 

VI 

06.00 

53.70 

7,18 

2.70 


34 

Tajnapur Ll+t 

UA 

- 

Godavari 

Ahmednagar 

Lift 

4.53 

Vi 

25. BS 

16.05 

3 62 

9.00 


35 

AndhaH 

UA 


Krishna 

bat a r a 

Storage 

2 06 

VII 

17 97 

Id 92 

1.50 

1.35 


36 

Madan tank 

1901 

3 OB 

Godavan 

Wardha 

- 

4.06 

VII 

BB.0Z 

29.98 

3.27 

O.OD 


37 

Kajafa 

■ 

- 

Godavari; 

Aurangabad 

- 

2.94 

vm 

17.68 

9 50 

1.55 

0.51 


39 

NsrariyiSjEj ny i 

- 

* 

Godavari 

Aurangabad 

Storage 

4.27 

vm 

2285 

16.77 

1.00 

1.00 


39 

Sayaki 



Godavari 

Nagpur 


6.35 

Vlll 

27.83 

19.76 

2.3? 

2.32 

0.31 

40 

Upper Manjra 

UA 


Godavari 

Gama in a bad 

. 

3 31 

vm 

61.40 

42.23 

5.35 

1.70 



Sub-total o! page 


1653.26 

726.7B 

9G.1S 

30.29 

3.35 


IBS 

























State; 'M aharasft tm 


Compendium of Major and Medium Irrigation Projects upto end oF IX Plan 


State: ‘Mafia rasfurn 


MD-O 


1 


NAME OF 
PROJECT 

2 


TEAR OF 
approval 

j 


APPROVED 

COST(Ra 

CRORE} 

4 


EA5INj'RIVER 

5 


7. ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 


DISTRICTS TYp 

BENEFITED 

6 _I 


CC A (Q0ET STARTED IN 
HA.) PLAN 

a_Q 


LATEST 
ESTIMATED 
COST (Rs. 

CRORFl 

1l> 


EXPEMDITUR ULTIMATE 
E URTO 3/02 tRR. 

(Rs. CRORE) POTENTIAL 
11 12 


POTENTIAL 

created 
UPTO J 3/02 
mnn. hai 

13 


UTILISATION 
UPTO '3/02 
f000 HA.} 
14_ 


MD-0 


REMARKS 

15 


41 

Gaduadi 

1903 

10.37 

Gad (West 
Flowing River! 

ftatnagifi 

42 

Dara 

UA 

6.00 

Tapi.VVaki 

Nandurbar 

43 

Naga-rt 

UA 

7.09 

Tapi/Nagon 

Nandurbar 

44 

Akkalpada 

* 

20.B7 

Topi/ Fanzara 

Dhula 

45 

Kashyapl 

- 

- 

Godavari 

Nasjk 

46 

Toma 

1901 

1 46 

Tapi 

Quid ban a 

47 

Kar 

2007 

170.04 

Godavari 

Wardha 

48 

Pentakll 

2007 

169 67 

Godavari/ 

Perttjsnss 

Buldhana, Washim 

40 

Anjani 

1961 

4.91 

Tapi 

Jalgaon 

sa 

Chandra Bhagh^ 

- 

* 

Tapi/ 

Chandrabhapa 

Amravatf 

&i 

Godavari Nadf 

- 

- 

Godavri 

Nasik 

52 

Gul 

2005 

65.74 

Tapi 

Jalgaon 

S3 

jarnkhedi 

UA 

6.72 

Tapi/Jamkhcdi 

Dhole 

54 

Kalpiithari 

- 

■ 

Godavari 

Bhandara 

55 

Katangi 

UA 


Godavari 

Bhandara 

5B 

Lalniala 

2007 

1D3.49 

GodavaH 

Ward ha 

57 

Ndvangan 

vm 

5 26 

Godavari/ 

Nirguda 

Veotmai 

sa 

Prakashe Barrage 

UA 

* 

Tapi 

Nandurbar 

59 

Pgma 

2003 

123.73 

Tapt/Purna 

Aror^vaii 

60 

Rena pur 

UA 

- 

Godavari 

Laiirr 


Storage 

3.56 

VIII 

11M0 

53.84 

2.50 

0.00 

Storage 

3.5Z 

VIII 

37,30 

2.05 

2.30 

0 00 

Storage 

4. SO 

VIII 

65.86 

10 21 

1,36 

0,00 

Storage 

10.30 

VIII 

350,30 

21.45 

7,56 

0.00 

SLorago 

2.56 

VIII 

49,33 

40,96 

5.S2 

0.00 

Storage 

1.72 

VIII 

10.10 

14.71 

1.43 

1.43 

Storage 

0.74 

VIII 

163.00 

45.40 

6.74 

3-50 

Storage 

10.70 

VIII 

172.45 

102.00 

14.33 

1.63 

Storage 

9.39 

VIII 

116.26 

30.22 

7.&0 

0 00 

Storage 

7.01 

VIII 

177.40 

B7.33 

6.73 

0,00 

Storage 

6.29 

VIII 

64 00 

17.96 

0.91 

0.00 

Storage 

3.71 

VIII 

76 2G 

22.52 

3.05 

0.00 

Storage 

6.27 

V it 1 

3527 

12.70 

4.13 

0.00 

Storage 

2.65 

VIII 

45.13 

17.9 fl 

2.05 

0.00 

Storage 

3.06 

VIII 

40.54 

10 27 

2,45 

1,00 

Storage 

9.63 

VIII 

103 40 

39.60 

7.32 

0.00 

Storage 

2.57 

VIII 

50.83 

35,20 

2.SB 

2,47 

Storage 

11.06 

VIII 

178,01 

79.02 

10.30 

0 90 

Storage 

7.04 

VIII 

213.10 

50,42 

7,53 

0.00 


5.59 

VIII 

72.19 

52.14 

2.45 

2.00- 


Sub-total of pas* 


2163 53 


772*24 


107.83 


12.0B 































State: [Maharashtra 


Slate: 'Maharashlrii 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


7 . ONGOING PROJECTS of X PLAN 1 - MEDIUM PROJECTS 


au-o 

St. 

NO. 

NAME OF 
PROJECT i 

YEAR OF 
APPROVAL 

APPROVED 

CDST{R$, 

CRORE) 

BASMR1VER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (EWT 
HA.) 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST <Rs 
HRORPll 

EXPENIDITUR 
E UPTO 3/02 
[R? CRORE) 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 

CREATED 
UPTO" 3JO 2 
rono ha' 


2 

3 

4 

5 

6 

7 

s 

9 

10 

11 

12 

13 

61 

Son a pur Tomta 

2003 

32.18 

Godavari 

Chandrapur 

Lift 

3.56 

VIII 

32.18 

19.03 

2.44 

0 00 

62 

Sulwade B a rage 


- 

Tapi 

Dhule 

Storage 

9.45 

VIII 

171.83 

74,07 

7.56 

o.oo 

63 

VirehecktShrvan) 

- 

8.21 

Tapii'S hi van 

Nan durbar 

Storage 

4,30 

VIII 

59.79 

S .OB 

3,40 

o.oo 

64 

Wadi Shew adi 

■ 

11.32 

Tapi/Surai 

Dhule 

Storage 

7.85 

VIII 

90.43 

10.25 

7.13 

0.00 

65 

Waghole BllIi 

- 

- 

Godavari 

Chandrapur 

lift 

4 30 

VIM 

42.33 

26.43 

A 54 

0,00 

66 

Wakod 

- 

- 

Godavari 

Aurangabad 


Z.91 

VIII 

43 02 

T9. IB 

2.22 

0.00 

67 

t.owui' Chulbandh 

- 

- 

GodavaH 

G bandar a 

lift 

12.24 

VIII 

77.77 

1 46 

10.41 

0.00 

68 

Mohamod WaditN 

19S9 

32.47 

Gad West 
Flowing River 

Smdhodurga 

Storage 

7 53 

VIII 

306.64 

45.92 

10.01 

9,02 

0.00 

69 

Sondya Tola[LIS|i 

- 

- 

Godavari 

Bhandara 

Lift 

14 6G 

VIII 

62 66 

21.03 

0 

70 

UUua.ll 

2004 

35.78 

TaprAJtawali. 

Suldhana, Akala 

Storage 

4 65 

VIII 

01.40 

15.06 

5.39 

0 

71 

Ctiltn 

. 

- 

Krishna 

Kolhapur 

Storage 

9.VI 

VIII 

96.75 

57.96 

s as 

4,39 

72 

Jamlsre 

UA 

■ 

Krishna 

Kolhapur 

Storage 

5.76 

VIII 

66.03 

4 58 

3.77 

0.0 Q 

73 

Karajkheda LIS 

1995 

20.50 

Godavari 

Bhandara 

Lift 

5.76 

vm 

82 24 

10.33 

1.05 

0.00 









vrn 

51,95 

31,14 

1.56 

0.00 

74 

Nagewadi 

* 

* 









75 

Kordi Walla 

UA 

3 95 

TapJKordi 

Wandurbsr 

Storage 

1.66 

VIII 

47 23 

a .oo 

2,74 

0,00 

76 

Moran* Gu^ghar 

UA 

- 

* 

Salara 

- 

- 

VIII 

116.03 

25.-09 

3.81 

o.oo 



UA 



SUU 



VIII 

10.50 

1.25 

5 63 

o.oo 

77 

Chapdah 

* 

■ 






70 

Sangameihwar 




Nandurbar 



EX 

62.38 

49 66 

3,35 

1.70 



UA 



Pune 



IX 

96.00 

52 46 

1.57 

0.00 

79 

Anrihrakhur tr 








80 

Ghatpiabha 

UA 


Krishna 

Kolhapur 

Storage 

5 46 

IX 

as.04 

21.55 

54,37 

0.00 

61 

IPhatakkwadi] 
Vlaran Ghat 

UA 



Bhandara 



IX 

49.21 

18.55 

4 02 

□ .00 


MD-Q 

UTILISATION 

UPTO '3/02 REMARKS 

(000 HA.| 

14_IS 


2.3 


0 


Hirted in VIII P Kin 

•Liui 

•JFtllH 


Sub-lotal or page 


1744.75 530.15 


159 69 6-09 2,30 


1 S 7 































State: 'Mafia ms fit m 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State- Mafmwshtra 


7 ONGOING PROJECTS Qf X PLAN ■ MEDIUM PROJECTS 
MD-Q 


SL. 

NO. 

1 

NAME OF YEAR OF 

PROJECT APPROVAL 

1 3 

APPROVED 

COSTfRs. 

CROWE] 

4 

n ■ fnHAU.rn DISTRICTS 

BAStN/ftIVER SENEFITTED 

5 6 

TYPE 

7 

CCA (00a 1 STARTED PN 
HA.] PLAN 

3 9 

LATEST 
estimated 
COST (Rs. 
CROHFI 

ID 

EXPENDITUR 
E UPTO 1TD2 
(Rs. CRORE) 

11 

ULTIMATE 

IRR. 

POTENTIAL 

12 

POTENTIAL 
CREATED 
UPTO* 3/02 
flWJO NAt 

13 

UTILISATION 
UPTO *3/02 
('000 HA.) 

14 

REMARKS 

IS 

82 

ftirmirl 

UA 



Chandrapur 



IX 

27,89 

17.04 

2.44 

0,00 



83 

Pimpaigaon 

UA 



Snlapur 



IX 

63.30 

IBS 

3.29 

0.00 




rohufo) 














A 4 

Uiiarmand 

UA 



Salara 



IX 

102 37 

52.60 

4,80 

0.50 



55 

Wang 

2(307 

162.78 

Krishna 

Sangli 


B 5£ 

rx 

227.97 

74.12 

7,07 

0.1Q 



86 

Zashtoagar 

UA 



IJhnndara 



IX 

43.14 

0 56 

4.23 

0.00 



87 

Dhapewada[LISj 

1995 

20.01 

Godavari 

Bhandara 

Lift 

6.253 

IX 

82.24 

38.82 

e.os 

0,00 



88 

Chi No wadi 

UA 


Krishna 

Pune 



IX 

166.43 

92.24 

6.37 

0,00 



89 

Dhamini 

UA 


Krishna 

Kolhapur 

Storage 

1,75 

3X 

320.70 

20.07 

1 4-0 

0-00 



90 

Krishna st-ll 

UA 


Kristina 

Satara 



IX 

264 49 

125,64 

5.30 

0,80 




{Kundali) 














' 91 

Sina (Bhos-e 

UA 


Kristina 




IX 

99.24 

700 

6-82 

0,00 




Khindi 














92 

Kamani tanda 

UA 


Tapi 

Jatgaon 

Storage 

7.54 

IX 

42,22 

18,70 

8.03 

0.00 



93 

Manikpunj 

UA 

32.13 

Tapn/Manyad 

Nasik 

Storage 

2 68 

IX 

32,13 

5.56 

2.69 

0.50 



94 

Morna 

UA 


Krishna 




IX 

22.80 

12.29 

2,91 

1.60 



95 

tfuktainagar 

UA 


TapJ 

J.ilgaun 



IX 

34.45 

25.04 

4.20 

4.20 



96 

Saranghheda 

UA 

89.54 

Tapi 

Nundhrhar 

Storage 

9 74 

IX 

202.46 

71.26 

8.77 

0 00 




Barraqc 














97 

Shelgaon 

UA 


Tapi 

Jaigaon 

Storage 

7.16 

IX. 

255.DB 

12.45 

7.16 

0.00 




Darraiaqe 














96 

Sapan 

UA 


Tapi 

Amaravati 



IX 

174.23 

10.39 

6,33 

0,00 









Sub-total of page 


2161,20 

6DB.28 

87.90 

6.90 

0.00 








Sub-total MD-0 


8812 80 

321676 

545.26 

109.99 

20.64 








Say 



8813 

3217 

545 

110 

21 



1S8 



























States ‘Mofairtttfitra 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


St a &: A/l 'aha rash tnt 


'i 


B. ONGOING PROJECTS OF- X PLAN - ERM SCHEMES 


ERM-0 

SL 

NO. 

NAME Of 
PROJECT 

YEAR OF 
approval 

APPROVED 

CQSTfR* 

CRQRE] 

NAME OF 
ORIGINAL 
PROJCT 

5 

BASMRtVBR 

g 

DISTRICTS 

bonefitted 

7 

STARTED IN 
PLAN 

8 

LATEST 

EStrMATED 
COST (Rs 

9 

EXPENDITUR 
E UPTO 3/02 
tRs.CROREl 

10 

ADDL.ULT 

1R.R 

POTENTIAL 

11 

ADDL. 

POTENTIAL 

created 

12 

ADDL 

UTILISATION 
UPTO 3/02 

13 

REMARKS 

14 

1 

1 

2 

Extension of 

3 


Krishna Canal 

Krishna 

Satara. 

VI 

30.10 

10.57 

11.28 

11 23 

- 


2 

Krishna Canal 
Gated Weir id 


* 

Khadasi 

Krishna 

Samjali 

Salara 

VI 

17 42 

14.23 

0.00 

0,00 

' 


3 

Khodasi 

Sangola Branch 

TAG 

37.01 


Krishna 

S ola pur 

VI 

193.71 

116.21 

9 72 

3,5 



4 

Canal 

Mod, of No era 

UA 



Krishna 

Pune 

IX 

6X57 

20 02 

a.io 

8,10 

- 


5 

IBC 

Mula 

UA 



Godavari 


tx 

136,30 

15 91 

0 

0 



6 

Strerigihening of 



Bhatghjr 

Krishna 

Sola pur 

V 

7.56 






7 

Bhatqhaf 
Strengthening of 



Radhanagafl 

Knshna 

Sat am 

V 

13 84 

6.44 





S 

Radhanaqri Dam 
Strengthen mg of 




Eitruih 

Kolhapur 

VI 

1X20 

1.35 






CkrulN Dam 


Sub-toUi 

Say 




1fl4,74 


29 11 


22.89 
~~ 23 


189 






































State: Maharashtra 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


S i tt tt: 'Mafia rash t ra 


\ 


9 NEW PROJECTS OF X FLAM - MAJOR PROJECTS 


MJ»N ______.____ MJ-N 


Si. 

wo. 

NAME OF YEAR OF 

project approval 

APPROVED 

COST(Rs 

CRORE} 

BASING RIVER 

DISTRICTS 

B6NEFITTED 

TYPE 

CCA f000 b 
HA.} 

LATEST ESTIMATED COST 
(Rs CRORE) 

EXPENDITURE UPTO 3J02 
(Rs. CRORE) 

ULTIMATE IRR, POTENTIAL _, iv _ 
{'000 HA) REMARKS 

1 

2 3 


4 

5 

6 

7 

a 

3 

to 

11 12 

1 

Ekrukh LIS 

UA 


Krishna 

Solapui 



171.17 

4,74 

30.1 

2 

Jine Kathapur 

LIS 

UA 


Krishna 

Satara 



457.92 

12 11 

27.S 

3 

Jigaon 

UA 


TapNPuma 

Bhuldh3na r Akot* 

Storage 

112 32 

1220.9a 

7,47 

101.09 VX 

4 

Upper Tapi St.-II 

UA 


Tapi 




307.09 

0.22 

59.91 

5 

Bliayapur US 

UA 


Tapi 

Julgao-n 

Lift 

£2.677 

557,02 

0,03 

18.14 

6 

Lower Pedhi 




Arn r avail 



151.17 


10,19 

7 

Muld High Level Right Bank 



Ahmednagar 



ns 

3.5C 



canal [Wamboori Canal] 




- 






a 

Mula High Level left Bank 
Canal) 




Ahmednagar 



26 

0.25 


o 

Bodwad LIS 

UA 


Tapi 

Jalgaon 

Lift 

n 55 

oao.14 

0,21 

27,03 







SuFtotiil 


4325.49 

ZB 65 

273.96 







Say 


4325 

29 

274 D 


190 
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State: 'Mofdnishm 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State 'Maharashtra 


MH-ISt 

SL. NAME OF 
NO, PROJECT 

1 2 


MEW PROJECTS OF X PLAN - MEDIUM PROJECTS 


MD-N 


year of 
approval 


APPROVED 

COSTfRs, 

CRORE) 


2 4 


BASIWmiVER 


DISTRICTS 

benefitted 


CCA iOOO' LATEST ESTIMATED COST EXPENDITURE UPTO Ml ULTIMATE IRR POTENTIAL REMARKS 
TTPE h * , ( R S CRORE} !R5, CROREJ (TO HA 1 


6 


7 8 


9 


10 


11 


1 

Anata 

UA 

2 

Hiranyakshi 
lamb e hot] 

UA 

3 

Hiranyakshi 

{surfnatlal 

UA 

4 

Londhanab 

UA 

5 

Kalmndi 

UA 

6 

Mulsh! 

UA 

7 

5 angola 

UA 

D 

Shirarla LIS 

UA 

9 

Sin a Ma he kiwi 

UA 

10 

Gomsi 

UA 

11 

Kurha Wadheda 

LIS 

UA 

12 

Nadira bad 

UA 

13 

Padm^laya-lt LIS 

UA 

14 

PrahaSha Burai 

US 

UA 

IS 

SUwadc 
jamphai LIS 

UA 

16 

VYarkhede 

Londhe 

UA 

17 

BabhaEi Gjfnago 

UA 

10 

Lohara LIS 

UA 

19 

Upper Kundalika 

UA 

2ft 

Ail ung 

UA 

21 

Korlfi SalartsJi 

UA 


Krishna 




29.00 

o.m 

2.50 


Krishna 

Kolhapur 

Storage 

4.2&G 

50.65 

0.14 

534 


Krishna 

Kolhapur 

Storage 

2 595 

46.5G 

0.1 S 

339 


Krishna 

Kolhapur 



1106 

0 34 

0,67 


Krishna 

Pune 



119.17 

5.27 

5.07 


Krishna 

Puna 



11.63 

4,00 

6.50 


Krishna 

So la p ur 



73.60 

0.00 

6.53 


Krishna 




35-00 

0.00 

265 


Krishna 




43.00 

0 oo 

4.05 


lapi/Goa! 

Nandurbar 

Storage 

4.404 

99 25 

0.00 

3. IB 


Tapi 

Jalgaon 

LIS 

12.16 

207 06 

0.16 

9.73 

TIDC 

Tapi 

Jalgaon 

US 

c.as 

141.16 

0 92 

7.09 

riDC 

Tapi 

Jalgaon 

us 

11,25 

94.45 

0.05 

9.00 

TIDC 

Tapi 

Nandurbar. f Dhule 

US 

7,09 

153.00 

0.01 

7,49 

TIDC 

Tapi 

□hula 

LIS 

50,3 79 

1C 39,00 

0.33 

52.72 


Tapi 

Jaigaon 

LIS 

9 420 

181.61 

0,07 

7.54 

TIDC 

Godavari 

Nanded 



92.60 

0.07 

8.00 

TIDC 

Godavari 




40.77 

0.06 

2.22 


Godavari 

Beed 



20,29 

0 12 

350 


WFR 

Rama gab 



261.36 

3,51 

7.10 


WFR 

Sindhudurg 



121 76 

0.50 

6,00 



Sub total 

2660.00 

15.75 

162.46 

Say 

2000 

16 

163 


191 





































Stiiic: ‘Tihifuirasfttni 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Slu t e:'\faiw rjsfttra 


11. NEW PROJECTS OF X PLAN - ERM SCHEMES 


£RM-N 

SL, NAME OF 

NO, PROJECT 

1 


YEAR OF 
APPROVAL 

_ 


APPROVED 

COST 

<Rs. CHORE) 
4 


NAE OF 
ORIGINAL 
PROJECT 


BASIN/RIVER 


DISTRICTS 
BENEFIT TED 


JG_I 


ERM-N 


LATEST ESTIMATED COST 
(Rs. CRORE) 

EXPENDITURE UPTO 3/02 
(Rs CRORE) 

ULTIMATE IRR. POTENTJAL 
(’000 HA) 

REMARKS 

5 

3 

TO 

11 



Sources : Slate Irrigation Department Report of tho Working Croup on Waier Rasoureos for XI Plan 















SUMMARY SHEET [ Upto End of IX Plant 


STATE: MANIPUR 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 1J5 Th.Ha. 


projects taken up/completed 





-.— 

Taken Up 


Completed 

Ongoing 


Pre-Plan 

Plan 

Pro Plan 

Plan 

PrcPlan Plan 

Major 

Q 

3 

0 

1 

0 2 

Medium 

0 

5 

0 

4 

0 1 

ERM 

0 

4 

0 

0 

0 4 

Total 

0 

12 

0 

5 

0 7 

POTENTIAl CREATED {Th Ha } 






Completed 


Gngoin 

,y Projects 



Project_ 






Pot Created 


Utt P. 

Pot. 

Created 


Ma|or 

as 


48 

4 


Medium 

2D 


0 

0 


ERM 

0 


17 

0 


Total 

50 


73 

4 


E s t i mat e/Exp end itu re {Rs. croros) 

(Ongoing Projects) 






LEC 


Expenditure Upto end of March 2002 

Major 

Medium 

ERM 

791 



350 


n 



20 


17 



0 


Total 

eoe 


_ 

370 

—----- 


193 


























































State: Mvdpttr 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


jsfj? U: Manipur 


MANIPUR 

1 PROJECTS COMPLETED DURING PH E-PLAN PERIOD - MAJO R PROJECTS 


MJ - C (PP) 


MJ -C^PPJ 

SL. NAME OF 

NO. PROJECT 


BASIN/ 

RIVER 

DISTRICTS 
BENEFIT TED 

TYPE 

CCA 

tQQQ'HA ) 

PLAN OF 
START 

YEAR OF COST (Rs. 

COMPLETION CRORE) 

POTENTIAL 
UPTO - 3/02 
(■pOO HA| 

UTILISATION 
UPTO '3/02 
fOOO HA.] 

REMARKS 

1 2 


3 

4 

5 

6 

7 

a 9 

10 

11 

12 







NIL- 





— 








— 


_ _ _— 




j PROJECTS COMPLETED DURING PRE-PLAN PERIOD ■ MEDIUM PROJECTS 




*#m J* iOHL 









1 ITII IC A 

MO ■ C |PP) 

MD * C (Pr? 

SL NAME OF 

NO PROJECT 

1 2 


BASIN/ 

RIVER 

3 

DISTRICTS 

BENEFITTED 

A 

TYPE 

3 

CCA 

(00IF HA.) 

6 

PLAN OF 
START 

7 

YEAR OF COST (Rs. 

COMPLETION CHORE) 

0 9 

POTENTIAL 
■UFTCF 3/02 
C(HH) HA j 

10 

UTILISATIQW 
UPTO'3/Ui 
('090 HA.] 

11 

REMARKS 

12 













-—-- 

~ “ 








_ __ — 




■* Dan jprTK rtHAPLETED UPTO END OF IX -PLAN PERIOD. MAJOR PROJECTS 




MJ-C 










MJ-C 

SL. NAME OF 

NO- PROJECT 

1 1 

YEAR OF 
APPROVAL 

3 

APPROVED gaS |fit river 
COST 

A 5 

DISTRICTS 

BENEFITED 

6 

type 

7 

GCA W 
HA.) 

8 

PLAN OF 
START 

9 

YEAR/PLAN C0ST(Rs 

COMPLETION CR0RE1 

10 11 

POT ENTIAL 
UPTO 1 3j' 02 
( r 0l)D HAf 

12 

UTILISATION 
UPTO - 3rf)2 

mo ha.) 

is 

REMARKS 

14 


1 L.uklufe LiH 


Nyrtb Eastern 
River 


Mphai, 
Di^ (my pur 


16 


23,T9 


38.3 


Say , 


2t* 


195 





























































































JtiTfe: Manipur 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: 'Mfinipur 


* 


A PROJECTS COMPLETED UPTO END OP IX -PI AN PERIOD ■ MEDIUM P ROJECTS 


5L, 

MO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS 
CROREJ 

BASING RIVER 

DISTRICTS 

BENEPITTED 

TYPE 

CCAfrftD' 

HA,} 

PLAN OF 
START 

PLAN/YEAR 

OF 

COMPLETION 

COST [Rs, 
CRORE) 

POTENTIAL CREATED 
UPTO 1 W-CDOOHAI 

UTILISATION 
UPTO '3/02 
{'000 HA.) 

REMARKS 

1 

* 2 

3 

4 

5 

6 

7 

a 

9 

10 

n 

12 

13 

14 

1 

Linph.iJ Barcaeja 

1974 

1.20 

North Eastern JmphaL ThoubaJ 
Rty?r 

Barrage 

3.60 

V 

VI! 

£-71 

G,40 




7. 

Sekmai Barrage 

1977 

2. GO 

N ufth E ast?rn T ho uba 1 

River 

Bar ray a 

5jAP 

V 

VII 

9.1 a 

8,50 




2. 

Khoupam Dam 

1974 

0,69 

North Eastern 
River 

Tamcogiong 

Barrage 

0 to 

V 

VII 

3.96 

1 00 




4 . 

Sinyda 

1977 

3.75 

Singda Rrvgr 

Iiriphal 

Storage 

24 

V 

IX 

6535 

4.00 












Sub-total : 


64.30 

19 M 












Say 


fi 4 

20 









H RHOJ6CTS COMPLETED UPTO END OF IX PLAN - FflM SCHEMES 





E KMC 













ERM-C 

SL, 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA KWT 
HA.] 

FLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs^ 
CROREf 

ADDITIONAL 
POTENTIAL 
UPTO 1 3/02 
1'OQC HA1 

ADDITIONAL 
UTILISATION 
UPTO m2 
COOO HA.i 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

B 

9 

to 

11 

12 

13 

14 

15 









NIL—— 























196 




















































Stiltr: Manipur 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Stau- ‘Manipur 


ONGOING PROJECT'S OF X PLAN - MAJOR PROJECT 


MJ-0 ------- r :-- 

S.L. NAME OF 

HO PROJECT 

YEAR OF 
approval 

APPROVED 

COSTtRS. 

CRORE) 

DISTRICTS 
OASIK/mVER 0CNeF|TTEO 

TYPE 

CCA (000' STARTED IN 

HA.) PLAN 

LATEST 

ESTIMATED 
COST (Ks. 
CHORE) 

EXPENDITURE 
UPTO 3/02 fRa. 
CHORE) 

ULTIMATE 

*RR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO 1 3/02 
(■000 HA) 

UTILISATION 
UPTO 1 3/02 

rm ha.) 

REMARKS 

15 

1 2 

3 

A 

S 6 

7 

5 9 

Id 

11 

12 

13 

14 

1, Thoubal 

1900 

47,25 

North Eastern lmphat. Ufohru!, 

Storage, 

21.36 AP 197S-BO 

515-55 

199.98 

31,40 

4 






River Sena pah. 

Mufti 











Thoubal 

Purpose 








2. KFruga 

1900 

15-00 

North Eastern ChuraChandpur, 

. Storage, 

9M VI 

2 £5.40 

149.63 

IS 






River Bi&bnypyr 

Multi 












Purpose 













Sub Total 

790,95 

345*61 

4340 

4 O0 

0.00 







Say 

791 

150 

40 

4 

0 







ONGOING PROJECTS OP TENTH PLAN - 

MEDIUM PROJECTS 








7 ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 






MO O 











M0*O 



— 




LATEST 

EXPENDITURE 

ULTIMATE 

POTENTIAL 

r-o C ft T Cfl 

UTILISATION 



51- 

NO. 


name Uf 1 COSTAS. BASIN/ RIVER AENEHtTED 

PROJECT APPROVAL r ROREI BENErnTEtJ 


approved 


DISTRICTS 


CCA tOW STARTED IN ESTIMATED u p T 0 3f02 fR* 


CROREI 
4 


HA.) 

0 


COST t«s. 
rpnflFl 


IRR 

TENT' 

12 


UPTO' 3/02 
nn H, 

13 


UPTO ' 3/02 
(-000 HA.) 

14 


REMARKS 
1$ 


Implial/ 

Seniinaii 


D<vef^lon 


5.SO 


10.05 


7,55 





























































State: 'MiViipu 


Compendium of IVt^lor and Medium Irrigation Projects upto end of IX Plan 


State: iMnrupu. 




|. ONGOING PROJECTS OF X FI.AN-ERM SCHEMES 


SL, 

MO. 

NAME OF 
PROJECT 

V£AR OF 
APPROVAL 

APPROVED 

COST 

|R$ CRORE) 

NAME OF 
ORIGINAL 
PROJCT 

BASIN,'RIVER 

DISTRICTS 

BENEFITTED 

CCA 
(-000 HA) 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST (Rs, 
CRORE1 

EXPENDITURE 
UPTO 3/02 (Rs, 
CRORE) 

A0D /, ULT ' POTENTIAL 

created 

POTENTIAL upT0 . W2 

ADDL. 

UTILISATION 
UPTO 3j'02 

roou h/u 

REMARKS 

1 

2 

3 

4 

5 

6 

7 


6 

» 

10 

11 12 

13 

14 

1 

Modernisation of 

1 .oki iik Lift 



LoMak Lift 

North Eastern 
River 

Imphal, 

Bishinupur 

tfc 

VIII 

4.46 


3.G 



Z 

Mo-dernisfltiftn- of 
Imphai Barrago 



Imphal 

Barrage 

North Eastern 

River 

Imphal, 

Thou bat 

3 6 

vm 

231 


5.3 



3. 

Modcrms alien ol 
Sekmai Q arrant 



Sekmai 

Barrage 

North Eastern 
River 

Thnoba! 

5 

VIII 

7.44 


SJS 



4. 

M ortcrTilsntiChn of 
Khoupam Dam 



KlHjiiipjm 

Dam 

North Eastern 
Rivet 

Tamenglong 

0.6 

VIII 

2/40 


2.45 











Sub Total 

16.95 


tG.71 

- 










Say 

17 


17 




B. NEW PROJE C TS OF X PLAN - MA JO R: PROJECT5 


MJ-N 










MJ-H 

SL, 

NO. 

1 

NAME OF 

PROJECT 

2 

YEAR OF 
APPROVAL 

3 

approved 

COST BASIN/ RIVER 

IRs CROHEV 

4 5 

districts 

BENEFITED 

e 

TYPE 

7 

cCAfaoir 

HA.) 

5 

LATEST ESTIMATED COST 
(Rs. CRORE) 

9 

EXPENDITURE UPTO 3/02 
(Rs. CRORE) 

10 

ULTIMATE IRR. POTENTIAL 
(W) HA] 

11 

REMARKS 

12 




195 




















































State: <Mantfur 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


StdU- 'Manipur 


iff. MFW PROJECTS Of X PLAN - MEP1UM PROJECTS 


MO-W 


SL. 

NO 


NAME OF 
PROJECT 


APPROVED 


vf ad np mr i nv tDISTRICTS 
APPROVAL 3ASIN ' BENEFITTSO 

J 4 S e 


TYPE 

7 


CCA K00- LATEST ESTIMATED COST EXPENDITURE UPTO .TJ02 ULTIMATE IRFL POTENTIAL „ EMflRKS 
HAj (Rs. CHORE) |Rs. CRQRE] (00I>HA| 


11 NEW PROJECTS OF K PI,AN ■ £KM SCMEM£S 


ERMI-N 


ERIflvN 



APPROVED 

NAME OF 

DISTRICTS 

LATEST ESTIMATED COST 

EXPENDITURE UPTO VQ2 

ULTIMATE IRR, POTENTIAL R£MARkS 

SL. 

NAME Of 

YEAR OF 

GOST 

ORIGINAL 

BAS-INJHIVER q^WEFITTEO 

jR* CRORE) 

(R» CHORE) 

('000 HAJ 

NO. 

PROJECT 

APPROVAL 

(R 5 . GRORE) 

PROJECT 


A 

9 

10 11 

i 

2 

3 

4 

5 

6 7 



--—- 


--NLL- 


199 





















































































SUMMARY SHEET ( Up*O End of IX Plan) 


STATE: MEGHALAYA 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 20 Th.Ha. 


PROJECTS TAKEN UPK3GMPLETEO 



Taken Up 

Completed 

Ongoing 


Pre-Plan Plan 

Pre Plan Plan 

Pre Plan Plan 

Major 

0 fl 

0 0 

0 o 

Medium 

0 1 

0 fl 

0 1 

ERM 

0 o 

0 3 

0 0 

Total 

0 1 

0 0 

Q 1 

POTENTIAL CREATED (Th. Ha.) 





Completed 

Ongoing Projects 



Projects 



Pot. Created 

UIL P- Pot. Created 


Major 

0 

€ 0 


Medium 

0 

5 0 


ERM 

0 

0 0 


Total 

0 

$ 0 


E stint ate/Expendituro (Rs. crores) 




{Ongoing Projects) 





LEC 

Expenditure Upto end of March 200Z 

Major 

0 

0 


Medium 

132 

16 


ERNl 

0 

G 


Total 

132 

16 



201 



























































State: iMegfialdya 


Compendium of Major and Medium Irrigation Projects upto end of !X Plan 

M E G H A L A V A 

1. PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR PROJECTS 


MJ CJPP) 

SL 
NO, 


NAME OF 
PROJECT 


DISTRICTS CCA PLAN OF TEAR OF COST 

BASIN/ acuFFirrE TYPE CCA ™ Jl COMPLETIO 

RIVER eENE ^ ,TTE TTPt (000 HA) START M (Rs CROP 


State: fMegfiakya 


m - C (PP) 

POTENTIAL UTILISATION 
UPTO'3/02 UPTO '3/02 REMARKS 
m0 HA) fOOO HA.) 


10 


11 


12 


-NIL 


7 PROJECTS COMPLETED DUR I NG PRE-PLAN PERIOD - MEDIUM PROJECTS 


MO- C (PP) 


SL. 

NO. 


NAME OF 

PROJECT 


SASIW DISTRICTS Tvnc CCA PLAN' OF c l^p L 2L C0ST 

R?VER BENE d F,TTE TrPE (00D-HA.J START C0MP n LETI0 (R s CRORE) 

-, 4 5 6 7 6 9 


_ MO ■ C PP) 

POTENTIAL UTILISATION! 

UPTO’ 3/02 UPTO '3/02 REMARKS 
(OOO HA) TOGO HA,) 

10 


11 


12 


NlL- 










































































State: Meghalaya 


State: Megfafaya 


% 

Compendium of Major and Medium Irrigation Projects upto end of IX Plan 

3. PROJECTS COMPL ETED U PTO END OF IX PLAN PERIOD - MAJOR PROJECTS 


MJ C 


WU-C 


DISTRICTS rCHtt J 

SL. NAME OF YEAR OF APPROVED BASIN/ CCA (000’ PLAN OF OF COSTAS 

NO. PROJECT APPROVAL COST RIVER rc HA.) START COMPLETJQ CRORE) 


POTENTIAL UTILISATION 
UPTO' 3/02 UPTO '3/02 REMARKS 
fGOOHA) f000 HA ) 


12 3 4 5 


10 11 


12 13 14 


NIL 


4. PROJECTS COMPLETED UPTO END OF EX -PLAN PERIOD - MEDIUM PROJECTS 


MD-C 












MD~C 

SL. 

NO 

NAME OF 
PROJECT 

YEAR OP 
APPROVAL 

APPROVED 
COST (RS. 
CRORE) 

BASIN/ 

RJVER 

DISTRICTS 

BENEFITTE 

D 

TYPF CCA{OOO f 

HAJ 

PLAN OF 
START 

PLAN/ YEAR 
OF 

COMPLETIQ 

H 

COST (Rs. 
CRORE} 

POTENTIAL CREATED 
UPTO' 3/02 fOOa HA) 

UTILISATION 
UPTO 3/02 
('000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

€ 

7 B 

9 

10 

11 

12 

13 

14 


-NIL--- 


5 , PROJECTS COMPLETED UPTO END OF IX PLAN - ERM SCHEMES 


ERlfl’C 














ERM-C 

SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME DF 
ORIGINAL 
PROJECT 

BASIN/RiVE 
R 

districts 

BENEFITTE 

D 

TYRE 

CCA (000’ 
HAJ 

PLAN OF 
START 

YEAR OF 
COMPLETIO 

H 

COST (Rs. 
CRORE) 

ADDITIONA ADDITIONAL 
L UTILISATION 

POTENTIAL UPTO'3/02 
UPTO’ 3/02 ( 000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

B 

9 

10 

11 

12 

13 

14 

15 


--NIL-- 


nn a 


























































State: ‘Megftalayd 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 

% ONGOING PROJECT S OF X PLAN - M A JOR PROJECT 


State: !Megfiafaya 


MJ-0 


MJ-O 


su 

NO, 

NAME OF 
PROJECT 

YEAR OF 

approval 

APPROVED 

COST(Rs. 

CRORE) 

BASING 

RIVER 

DISTRICTS 

BENEF1TTE 

0 

TYPE 

CCA (000' STARTED IN 
HA.) PLAN 

LATEST 
ESTIMATED 
COST (RS, 
CRORE) 

EXPENDITUR 

E UPTO 3/02 
(Rs. CRORE) 

ULTIMATE 

IRR 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO' 3/02 
( 000 HA) 

UTILISATION 
UPTO ‘3/02 
CQ0Q HAJ 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

8 9 

10 

11 

12 

13 

14 

15 








__.NIL-.. 


























7 nucniNG PROJECTS OF X PLAN ■ MEDIUM PROJECTS 





MD 0 













MD-0 

SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(RtS, 

CRQRE) 

BASIN/ 

RIVER 

districts 

BENEFITTE 

D 

TYPE 

CCA (000' STARTED IN 
HA,) PLAN 

LATEST 
ESTIMATED 
COST (Rs. 
CRORE* 

EXPENDITUR 
E UPTO 3/02 
(Rs, CRORE) 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO’ 3/02 
rooo HA* 

UTILISATION 
UPTO '3/02 
fOOO HAJ 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

S 9 

10 

11 

12 

13 

14 

15 

1, 

Rangai Valley 

1990 

ie.3 

Rongai 

West Garo 
hills 

Diversion 

477 VIII 

131.72 

15.59 

5.15 

0.00 

** 









Say 

132 

16 

5 

0 

* 







8 ONGOING PROJECTS OF X PLAN - ERM SCHEMES 






ERM-Q 












ERM-0 

SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

approved 

COST 

(Rs. 

CRORE* 

NAME OF 
ORIGINAL 
PROJCT 

BA51N/RIVE 

R 

DISTRICTS 

BENEFITTE 

D 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST (Rs. 
CROREI 

EXPENDITUR 
E UPTO 3/02 
(Rs. CRORE) 

ADOL. ULT. 
IRR. 

POTENTIAL 

ALJUL. ftUUL, 

POTENTIAL UTILISATION 
CREATED UPTO ’3/02 
UPTO' 3/02 rOflfl HA i 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

a 

9 

10 

11 

12 

13 

14 




































































































State; 'Mvgtiahya 


State: Me^fiaCaya 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 

3. NEW PROJE CTS O F X PLAN - MAJOR PROJECTS 


SL, 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rs, 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTE 

D 

TYPE 

CCA {000* LATEST ESTIMATED COST 
HA.) (Rs. CRORE) 

EXPENDITURE UPTO 3/02 
(RS- CRORE) 

ULTIMATE IRR 
POTENTIAL {'000 HA) 

REMARKS 

1 

2 

3 

4 

5 

fi 

7 

8 9 

TO 

11 

12 








UlL- - 




















10. 

NEW PROJECTS OF X PLAN - MEDIUM PROJECTS 




MD-N 










MD-N 

SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Rs. 

CRORE) 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTE 

D 

TYPE 

CCA (OttfT LATEST ESTIMATED COST 
HAT (Rs. CRORE) 

EXPENDITURE UPTO 3/02 
(Rs. CRORE) 

ULTIMATE IRR. 
POTENTIAL (-000 HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

8 8 

9 

10 

11 








—___ NIL- -- - _ 










* 










11 NEW PROJECTS OF X PLAN ■ ERM SCHEMES 




ERM-N 










ERM-N 

SL. 

NO, 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rs, 

poniDC\ 

NAME OF 
ORIGfNAL 
PROJECT 

BASIN/RIVE 

R 

DISTRICTS 

BENEFITTE 

D 

LATEST ESTIMATED COST 
(Rs CRORE) 

EXPENDITURE UPTO 3/02 
(RS. CRORE) 

ULTIMATE IRR. 
POTENTIAL {-000 HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

S 

9 

ID 

11 


-NIL- 



























































































SUMMARY SHEET ( Upto End of IX Plan) 




STATE: MIZORAM 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 0 Th.Ha. 


A PROJECTS TAKEN UNCOMPLETED 


Taken Up 

Completed 

Ongoing 

Pre-Plan Plan 

Pro Plan Plan 

Pee Plan Plan 


Major 

0 

0 

0 

0 

0 

0 

Medium 

0 

0 

0 

0 

0 

0 

ERM 

0 

0 

0 

0 

0 

0 

Total 

Q 

0 

0 

Q 

0 

0 


B POTENTIAL CREATED (Th. Ha J 


Completed 

Ongoing Projects 

Projects 

Pot Created 

Ult P. Pot. Created 


Major 

0 

0 

0 

Medium 

0 

0 

0 

ERM 

0 

0 

0 

Total 

0 

€ 

0 


C Estimate/Expend!lure (Rs. cruras) 

{Ongoing Projects) 

LEC 


Major 0 

Medium 0 

ERM 0 

Total 0 


Expenditure Upto end of March 2002 
0 


0 

0 

0 


207 
















































State: Mizoram 


$tate:*Mizoram 




Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


MIZORAM 


1, PROJECTS COMPLETED DURING PRE PLAN PERIO D ■ MAJOR PROJECTS 


IIJ-C<PF1 


MJ - C IPPj 

su NAME OF 

NO. PROJECT 

BAS IN/ 
RIVER 

districts 

BENEFITTEO 

TYPE CCA 

(000‘HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs 

CRORE) 

POTENTIAL 
UPTO' 3/92 
('000 HA} 

UTILISATION 

UPTO '3/02 
('000 HA.) 

REMARKS 

1 2 

3 

4 

5 fi 

7 

S 

9 

10 

11 

12 





Nil -- — 


















7 PROJECTS COMPLETED DURING PRE-PLAN PERIOD MEDIUM PROJECTS 




win n jdpi 









MD - C (PP| 

mLJ - L [r r J 

SL, NAME OF 

NO PROJECT 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTEO 

TYPE CCA 

jOOO' HA J 

PLAN OF 
START 

YEAR OF 
completion 

COST {R*. 

CRORE) 

POTENTIAL 
UPTO' 3/02 
I'OOO HA) 

UTILISATION 
UPTO 3/02 
{■000 HA.) 

REMARKS 

1 2 

3 

4 

5 6 

7 

a 

9 

10 

11 

12 








































































Slat?: Mizoram 


Sidle: Mizoram 




Compendium of Major and Medium Irrigation Projects upto end of IX Plan 







3 PROJECTS COMPLETED UPTO END OF IX -PLAN PERIOD * MAJOR PROJECTS 




MJ-C 













MJ-C 

SI¬ 

ND. 

NAME OF 
PROJECT 

YEAR OF 
approval 

approved 

COST 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA ^DO¬ 
HA.} 

PLAN OF 
START 

YEAR / PLAN 
OF 

COMPLETION 

COST (fts. 
CROREJ 

POTENTIAL 
UPTO 3/D2 
( 000 HA| 

UTILISATION 
UPTO '3/02 
( 000 HA.} 

REMARKS 

1 

2 

3 

4 

5 

e 

7 

fl 

9 

ID 

11 

12 

13 

14 









.... NIL - — 

























4. PROJECTS COMPLETED 

UPTO END OF JX -PLAN PERIOD MEDIUM PROJECTS 




WDC 













MD-C 

SL. 

NO 

NAME OF 
project 

YEAR OF 
APPROVAL 

APPROVED 
COST [RS. 
CRORE) 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000‘ 
HA.) 

PLAN OF 
START 

PLAN/ YEAR 
OF 

COMPLETION 

COST (Rs, 
CRORE* 

POTENTIAL CREATED UPTO' 
3/02 (‘000 HA} 

UTILISATION 
UPTO '3/02 
TOGO HA,| 

REMARKS 

1 

1 

3 

4 

5 

6 

T 

fl 

9 

10 

11 

12 

13 

14 


-NIL- 


S. PROJECTS COMPLETED UPTO ENO OF IX PL AM - ERM SCHEMES 


SL- 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 

original 

PROJECT 

BASIN/RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000' 
HA} 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs 
CRORE) 

ADDITIONAL 

POTENTIAL 

UPTO' 3/02 
C0Q0 HA* 

ADDITIONAL 

utilisation 

UPTO ‘3/02 
f 000 HA.) 

REMARKS 

1 

2 

3 

4 

s 

6 

7 

3 

9 

10 

11 

12 

13 

14 

IS 
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State: Mizomm 


Suil e:'Mizoram 




Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


6 ONGOING PROJECTS OF X FLAN - MAJOR PROJECJ 


MJ-O 


Z M 

P r 

NAME OF 
PROJECT 

YEAR OF 
approval 

APPROVED 

COST(Rs. 

CRORE) 

BASIN/ 

RIVER 

DISTRICTS 

BENEFETTED 

TYPE 

i 

2 

3 

4 

S 

6 

7 


MJ-0 


CCA |0Q0‘ 
HA. |f 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST (Ra. 
CRORE) 

EXPENDITURE 
UPTO 3/03 {Rs 
CRORE) 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO - 3/02 
{'000 HA) 

UTILISATION 
UPTO '3/02 
( 000 HA.) 

REMARKS 

8 

9 

10 

11 

n 

13 

14 

1® 


■ ■NIL—-— 


MD-O 

SL- NAME OF 
NO, PROJECT 

1 2 


YEAH of 

APPROVAL 


APPROVED 
COS HRs 
CRORE) 


7. ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 


MD-O 


BASING districts 

RIVER BENEFITED 


S & 


TYPE 

CCA (000- 
HA.) 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST (FIs 
CRGRE1 

EXPENDITURE 
UPTO 3KJ2 |Rs. 
CRORE) 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 

CREATED 
UPTO' 3/02 
rooo HAT 

UTILISATION 
UPTO’3/02 
( 000 HA.) 

REMARKS 

7 

a 

9 

10 

11 

12 

n 

14 

IS 


— MIL-.- 


fl. ONGOING PROJECTS OF X PLAN - ERM SCHEME S 


ERM-O 


ERM-Q 

SL. 

NO. 

NAME OF 

project 

YEAR OF 
APPROVAL 

approved 

COST 

(Rs. CRORE) 

NAME OF 
ORIGINAL 
PROJCT 

DISTRICTS 

0ASIN/RIVER 8ENeF1TTE Q 

STARTED IN 

PLAN 

LATEST 

ESTIMATED 
COST (R3, 
CRORE1 

EXPENDITURE 
UPTO 3/02 (Rs. 
CRORE] 

AODL. ULT 

IRR, 

POTENTIAL 

APDL 

POTENTIAL 
CREATED 
UPTO' 3/02 

ADDL 

UTILISATION 
UPTO 'Z1Q2 
FOOD HAT 

REMARKS 

1 

2 

Z 

4 

S 

0 7 

8 

B 

10 

11 

12 

13 

14 


__—mil-— 
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State: ‘Muumm 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


StoteSMizanim 


9. NEW PROJECTS QF X PLAN - MAJOR PROJECTS 


MJ N 


SL. 

NAME OF 

YEAR OF 

APPROVED 

basin; 

districts 

TYPE 

CCA (000' 

LATEST ESTIMATED COST 

EXPENDITURE UPTO 3/02 {Rs. 

ULTIMATE IRR. POTENTIAL 

REMARKS 

NO 

PROJECT 

APPROVAL 

COST 

fRs CROREJ 

RIVER 

BENEFIT! ED 

HA.} 

{Rs, CROREJ 

CROREJ 

{'000 HA) 

1 

2 

3 

A 

5 

G 

7 

8 

9 

10 

11 

12 































TO NEW PROJECTS OF X PLAN MEDIUM PROJECTS 




MD-N 











MD-N 

SL 

NAME OF 

YEAR OF 

APPROVED 

basin/ 

DISTRICTS 

TYPE 

CCA {0Q0 1 

LATEST ESTIMATED COST 

EXPENDITURE UPTO 3/02 (Ra. 

ULTIMATE IRR, POTENTIAL 

REMARKS 

NO 

PROJECT 

APPROVAL 

COSTfRs, 

CR0RE) 

RIVER 

BENEFfTTED 

HA,} 

{Rs. CROREJ 

CROREJ 

(GOO HA] 

i 

2 

3 

4 

s 

6 

7 

8 

8 

9 

10 

11 









NIL .. -- - 






















11 NEW PROJECTS OF X PLAN - ERM SCHEMES 




ERM-N 











ERHLN 

SL 

NO, 

NAME OP 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rs, CRORE) 

NAME OF 
ORIGINAL 

PROJECT 

D AS IW RIVER 

DISTRICTS 

BENE FITTED 


LATEST ESTIMATED COST 
{Rs. CHORE] 

EXPENDITURE UPTO 3/02 (Rs 
CROREJ 

ULTIMATE IRR. POTENTIAL 
( 000 HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 



9 

10 

11 




































































SUMMARY SHEET ( Upto End of IX Plan) 


STATE: NAGALAND 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS; 10 Th.Ha* 


PROJECTS TAKEN ^COMPLETED 



Taken Up 

Completed 


Pre-Plan Plan 

Pre Plan 

Plan 

Major 

0 0 

0 

0 

Medium 

€ 0 

0 

0 

ERM 

0 0 

0 

0 

Total 

0 0 

0 

0 

POTENTIAL CREATED (Th. Ha.} 





Completed 

Projects 

Ongoing Projects 


Pot Created 

Ult P. 

Pot, Created 

Major 

0 

0 

0 

Medium 

0 

0 

0 

ERM 

0 

9 

a 

Total 

0 

0 

0 


Ongoing 

Pre Plan 

Plan 

0 

0 

0 

0 

0 

0 

0 

0 


C Estimate/Expenditure (Rs, crorosj 

(Ongoing Projects) 

LEG 

Major 0 

Medium 0 

ERM 0 

Total 0 


Expenditure Upto end of March 2002 
0 
0 
0 
0 
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State: ‘NagaCcuid 


Compendium of Major and Medium If nation Projects upto end of IX Plan 


Sliite: iNagaftiurf 


'i 


NAGALAND 


PROJECTS COMPLETED DURING PRE FLAN PERIOD - MAJOR PROJECT^ 


M J - C(PP) 


MJ - C ( 

SL 

NO 

PP) 

name of 

PROJECT 

BASIN/ 

RIVER 

DISTRICTS 
BENE FITTED 

TYPE 

CCA 

|QQO* HA.j 

PLAN OF 
START 

YEAR OF 

completion 

COST (fts. 

CHOREJ 

POTENTIAL 
UPTO 3M2 
(’MO HA) 

utilisation 

UPTO '3/02 
fMO HA.) 

REMARKS 

1 

2 

3 

4 

6 

e 

T 

S 

& 

10 

11 

12 


—NIL" 


2. PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MEDIUM PROJECTS 


MD - C(PP) 


MD-C ( 

SL 

NO. 

L pp ) 

NAME OF 

PROJECT 

BASIN/ 

RIVER 

DISTRICTS 

BEKEFITTED 

TYPE CCA 

■ 7rc (OOO'HA.) 

PLAN OF 

START 

YEAR OF 
COMPLETION 

COST (H$, 

CHORE) 

POTENTIAL 
UPTO 1 3/02 
I'OOa HA) 

UTILISATION 
UPTO 3/02 
(‘000 HA.) 

REMARKS 

1 

2 

3 

4 

S G 

7 

a 

9 

IQ 

11 

12 
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State: :A tyfaHiruf 


Compendium of Major and Medium Irriation Projects upto end of IX Plan 


Stat-e: :\tyjafamf 




3 PROJECTS COMPLETED UPTO END OF \X -PLAN PERIOD - MAJOR PROJECTS 


SL 

NO. 

NAME OF 
project 

TEAR OF 

APPROVAL 

APPROVED 

COST 

BASIN/ RIVER 

DISTRICTS 

BE WE FI TIED 

TYPE 

CCA (303’ 
HA.J 

PLAN OF 
START 

YEAR 1 PLAN 
OF 

COMPLETION 

COST (Rs. 
CRORE} 

POTENTIAL 
UPTO’ 3102 
( 000 HA) 

UTILISATION 
UPTO 1102 
fOOO HA.) 

REMARKS 

1 

2 

2 

4 

5 

6 

7 

a 

9 

10 

11 

12 

13 

14 





























T --- 





4 PROJECTS COMPLETED 

UPTO END OF IK -PLAN PERIOD - MEDIUM PROJECTS 




MO-C 













MD-C 

SL. 

NO, 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS, 
CRORE) 

basin; river 

DISTRICTS 

BENERTTEO 

TYPE 

CCA (000' 
HA.J 

PLAN OF 

START 

PLAN/YEAR 
OF 

COMPLETION 

COST |Rs 
CRORE) 

POTENTIAL CREATED UPTO" 
3AJ2 {’000 HA} 

UTILISATION 
UPTO 3ID2 
(‘000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

B 

9 

10 

11 

12 

13 

14 


































S PROJECTS COMPLETED UPTO END OF IT PLAN - ERM SCHEMES 




ERM-C 













ERM-C 

SL. 

NO, 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASWRIVER 

DISTRICTS 

BENE FITTED 

TYPE 

CCA (QOO' 
HA.J 

PLAN OF 
START 

YEAR OF 
COMPLETION 

ADDITIONAL 
COST{Rs. POTENTIAL 

CRORE) UPTO 1 3/02 

rooo HA] 

ADDITIONAL 
UTILISATION 
UPTO 1 3/02 
C000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

B 

9 

10 

11 

12 13 

14 

15 









,,, NIL™ 
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State: Xagatand 


State: jYiigaLmd 


v 


Compendium of Major and Medium Irriatfon Projects upto end of IX Plan 


MJ-0 

SL. NAME OF 
NO, PROJECT 

1 1 


fi ONGOING PROJECTS OF X FLAW MAJOR PROJ ECT 


MJ-0 


year of 

APPROVAL 

APPROVED 

COST{Rs. 

CRORE) 

basin/ river 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (QUO 
HA) 

STARTED IN 
PLAN 

3 

4 

& 

fl 

7 

a 

$ 


LATEST 
ESTIMATED 
COST {Rs. 
CRORE) 

EXPENDITURE 
UPTO 3/02 (Rs. 
CRORE) 

ULTIMATE 

tRR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO' 3/Q2 
(000 HA) 

UTILISATION 

UPTO'1/02 REMARKS 
fOOO HA.) 

ID 

ti 

12 

13 

14 IS 


■NIL—-- 


MO-O 

SL. NAME OF 
HO, PROJECT 

l a 


7. ONGO I NO FRO J EC IS OF X PLAN MED I UM PROJECTS 




YEAR OF 
APPROVAL 


APPROVED 

COST(RS. 

CRORE) 


BASIN/ RIVER 


DISTRICTS 

BENEFITTED 


TYPE 


CCA (Q00 1 
HA) 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST (Rs. 
CRORE1 

EXPENDITURE 
UPTO 3/02 (Rs. 
CRORE) 

ULTIMATE 

JRR. 

POTENTIAL 

POTENTIAL 

CREATED 
UPTO' mt 
rood HAV 

UTILISATION 
UPTO *3/02 
(DDO HA,) 

REMARKS 

e 

9 

ID 

11 

12 

13 

14 

15 


— M —-NIL— 


erm-o 

SL. NAME OF 
NO. PROJECT 

1 2 


B. ONGOING PROJECTS OF X FLAN^ERM SCHEMES 


ERM-O 


YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rb. CRORE) 

NAME OF 
ORIGINAL 
PROJCT 

BAS.N/H.VER 

STARTED IN 
PLAN 

LATEST 

estimated 

COST (Rs. 
CRORE1 

EXPENDITURE 
UPTO 3/02 (Ri- 
CRORE) 

ADDL, ULT. 
tRR 

POTENTIAL 

potential 

CREATED 

UPTO 1 3K32 

FOOO HA-1 

3 

4 

5 

6 7 

0 

9 

ID 

11 

12 

13 14 


-NIL- 
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suite: Nagalantf Compendium of Major and Medium Irriation Projects upto end of IX Plan state: 'Jiagafamf 

9. NEW PROJECTS OF X FLAN MAJOR PROJECTS 


SL 

MO 

NAME OF 
PROJECT 

YEAR OF 

approval 

APPROVED 

COST 

{Rs. CRORE1 

basin; RIVER 

DISTRICTS 

BENEHTTEO 

TYPE 

CCA (EMKT 
HA) 

LATEST ESTIMATED COST 
(Rs, CRORE) 

EXPENDITURE UPTO 3 IU2 (Rs. 
CRORE) 

ULTIMATE IRR. POTENTIAL 
( 000 HA) 

REMARKS 

1 

2 

3 

4 

s 

5 

7 

B 

9 

10 

11 

12 









_NIL- .— 






















10 NEW PROJECTS OF X PLAN MEDIUM PROJECTS 




MD'N 











MD-N 

SL. 

NO. 

NAME OF 

PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTjRs 

CRORE] 

basin; river 

DISTRICTS 

BENEFITED 

TYPE 

CCA (OOO' 
HA.) 

LATEST ESTIMATED COST 
(Rs, CRORE) 

EXPENDITURE UPTO 3rtJ2 |Rs 
CRORE) 

ULTIMATE IRR POTENTIAL 
ftttt HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

Q 

a 

9 

10 

11 

1 

Diuza Medium 
Irrigation Projeel 

2005 

77.99 

Brahmaputra/ 

Dzuza 

Dim a p lh' 

Barrage 

8.IT 

77,99 

Ofifl 

9.54 

NEC 

Programma 








S«Y 

78 

1 

10 








11. NEW PROJECTS OF X PLAN - ERM SCHEMES 




ERM-N 










ERWI-M 

SL. 

MO, 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rs. CRORE) 

name of 

ORIGINAL 

PROJECT 

BASIN/RIVER 

DISTRICTS 

BENEFITED 


LATEST ESTIMATED COST 
(Rs. CRORE) 

EXPENDITURE UPTO 3/02 (Rs. 
CRORE) 

ULTIMATE IRR. POTENTIAL 
f000 HA) 

REMARKS 

1 

2 

□ 

4 

5 

a 

7 


8 

9 

10 

11 
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SUMMARY SHEET { Upto End of IX Plan) 


STATE: ORISSA 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 3600 Th.Ha. 


PROJECTS TAKEN UP/COMPLETED _ _ ___ _ 

Taken Up Completed Ongoing 



Pre-Pi an 

Plan 

Pro Plan 

Plan 

Pre Plan 

Plan 

Major 

3 

15 

3 

6 

0 

9 

Medium 

3 

52 

3 

37 

0 

15 

ERM 

0 

22 

0 

8 

0 

14 

Total 

6 

89 

6 

51 

0 

38 


POTENTIAL CREATED (Th. Ha.) 



Completed 

Projects 

Ongoing Projects 


Pot, Created 

git. P. 

Pol Created 

Major 

556 

1068 

221 

Medium 

250 

130 

57 

ERM 

396 

10 

9 

Total 

1202 

1208 

287 


C EstimatelExpenditure (Rs. crores) 


(Ongoing Projects) 

LEC 

Major 

9537 

Medium 

1244 

ERM 

536 

Total 

11317 


Expenditure Upto end Of March 2002 

2991 _ 

719 

403 

4113 
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Compendium of Major and Medium Irrigation Projects uptc end of IX Plan 


Jfjjtj?; Orissa 


State: Orissa 


STATE- ORISSA 

1 PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR PROJECTS 


WJ r C (PP) 


Mj-ctm - , 

SL NAME OF PROJECT 

MO. 

basing RIVER 

DISTRICTS 
BENE FITTED 

TYPE 

CCA 

(000' HA.) 

PLAN,' 
YEAR OP 
START 

YEAR OE 
COMPLETION 

COST {R&, 

CHORE) 

POTENTIAL 

UP TO' 3702 
cm HA) 

UTILISATION 
UPTO 'J 102 
(■000 HA.) 

REMARKS 

* 5 

3 

4 

5 

6 

7 

a 

9 

to 

11 

12 

1 £ 

t Mahanadi Delta 

Mahnnidi 1 

Cuttack. J.SPur. 

Diversion 

7B.72 


1835 


78.72 

78.72 


MsP^nadi 

KeruJrapJtda 






33.77 

32,77 


2 BaHarifl* System 

BaiUrant f 
Bail a rani & 

Bhafrdk & Jajpur 

Oi version 

32.77 


trn 

1.7% 





Bud ha 








£8.13 


3 Rushikutya Syfilecn 

Rubhikulya ! 
Rushikulya 

Gan/am 

SiGraga-curr- 

Diversion 

5B.QG 


1594 

0.56 

5S.13 







Sul! total 


3,32 

m&i 

189.62 







Say 


3 

170 

T70 
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Slate: Orissa 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Stale; Orissa 


2. PROJECTS COMPLliTEP DURING PRE-PLAN PERIOD ■ MEDIUM PROJECTS 


MQ - C {PP] 

NAME OF PROJECT 
_1 2 

1 Jayim-ingal 

2 ti a id ilia 

3 Shashi 
Halddja 


MO : c [PP} 



BASING RIVER 

DISTRICTS 

BEMEFITTED 

TYPE 

CCA 

(000 J HA.) 

PLAN 1 
YEAR of 
START 

YEAR OF 
COMPLETION 

COST (R s , 

CHORE) 

POTENTIAL 
UPTO 1 ora 2 
rotw ha] 

UTILISATION 
UPTO '3/0? 
( r 0P0 HA,) 

REMARKS 


1 

A 

5 

€ 

7 

a 

& 

\o 

11 

12 


R JShikulyu i 
Gloria Ira do 

Ganelin 

Diversion 

r .35 


1901 

N.A 

7.35 

735 



Budfrabalanga i 
Bafdiha 

MjyurfcJianj 

Diversion 



1312 

<L3.t 

3.A8 

4.05 


HA 

livdraviil i / 
Bhsskel 

Wowrafigpur 

Storage! 

2 #20 



0730 

4.020 

4.020 



Bucihab :s 1 n n i} ,i t 
Hafgctia 

Mayiifbltan) 

Storage! 

2-77 Q 


131? 

0 400 

2 270 

2.270 



Sub Tefal 

1.49 

17 £2 

1 7.60 ' 

Say 

1 

14 

is 
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SttfU.: Orissa 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Jfa tc: Orissa 


1. PROJECTS COMPLETED UPTO END OF IX -PUN PERIOD - MAJOR PROJECTS 


me 


MJC 

SL. 

NO 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

approved aAS | W ni VEB 

COST 

DISTRICTS 

BENfFITTEO 

TYPE 

CCA [090' 
HA.} 

PLAN OF 
START 

YEAR/FLAN 
OF 

COMPLETION 

COST (Rs. 

CROREJ 

potential 
UPTO 1 3- f 02 

rOOO HA| 

utilisation 

UP'TO 3/92 
fOOO HA 3 

REMARKS 

1 

2 

1 

4 5 

6 

7 

H 

0 

W 

n 

12 

n 

14 


1 Hlrakud 

2 Salki 

l 3-ild ridi 

A Anandapur Barrage 

5 Mahfudi Birupa 
Barrage Project 

6 Qng Diversion Woir 


1948 

70.70 

Mahnnadi 1 
Mafranadi 

Sarnbalpur. 

Bolangir. 6a/garh 
& Sonepur 

Slfirag/i 

197.81 

1357 

9.53 

Mnhanadl t 
Saihi 

Saudi i 

Divers ion 

19.89 

1S5& 

4.656 

B4ilaram f 
Salaodi 

Bala sore . 
Hoonjha/ & 

Bhjdrak 

Storage 

45.73 

1977 

9.65 

BjilJlilMI f 
Salartfi 

BhadraL & 
Kconj1t.tr 

Oivtii^itnv 

40,170 

1970 

42 (19 

MJhnradi t 
Bi^upa & 
MjlidnatFi 

Cuttack 

Diversion 


19T2 

2 Mi 

Nlati*n*di > Ong 

Boltngir 

Diversion 

9.031 


1348 

II 

100.02 

261,25 

261,26 

„ 

V 

2 32 

21.92 

21.39 

II 

VI 

16,43 

57,59 

54 840 

IV 

VH 

22 OB 

35.133 

35.133 

V 

AP 15D0-92 

129,93 

NO DIRECT 
BENEFIT 


IV 

AP 193d-92 

27.279 

10.040 

10.030 

Subtotal 


291!.Q 303 

395,943 

302.662 

Say 


299 


3B3 
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State: Orissa 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State* Orissa 


V 


4. PROJECTS COMPLETED UPTO END OF IX -PLAN PERIOD - MEOW PROJECTS 




51 

NO 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST JRS. 
CHORE) 

BASIN t RIVER 

DISTRICTS 
BENE FITTED 

TYPE 

CCA < aw 
HA.) 

PLAN OF 
START 

PlAW YEAR 

OF 

COMPLETION 

COST (Rs. 
CRGRE) 

POTENTIAL CREATED UPTO - 
3>02{T»& HA) 

UTILISATION 

upto ’mi 

(■OQIJ HA.) 

REMARKS 

1 

1 

3 

4 

5 

6 

7 

s 

9 

10 

11 

12 

13 

14 

1 

Hlrjitharh^h 

ms 

0,314 

Ru^tMkulya ( 
RushJkvtya 

Gunjarn. 

Diversion 

5.717 

II 

V 

3 981 

5,717 

5,717 


2 

Ghodahado 

I960 

0.404 

Ruiihikulya f 

Ghodahado 

Gan] am 

Storage 

7/203 

11 

V 

17 195 

8.203 

H.203 


3 

Dei ping a Sucju*! 

I960 

0.850 

Rf tihmaoi f 

Anugul 

Storage 

5.951 

11 

V 

5-4B9 

7.893 

7 893 



Nmoara.M jUlii 


A 

Sails 

1980 

0.690 

Mahanadi t 

Safin 

Khurda 4 Gari|um 

Storage 

8.47Q 

II 

V 

6.723 

11.290 

11 , 29 a 

5 

Dhaitei 

1953 

0 321 

RushikuJys/ 

□hanei 

Ganjam 

SI or age 

4,917 

It 

V 

3.147 

3,437 

6.Q17 

6 

Budhabudhlani 

1980 

0 4 1 Pi 

M.ihanadi f 
Daunt 

Nay.i garth 

Storage 

3.290 

I] 

V 

5.469 

3-290 

3 290 

7 

Eahuda 

1962 

Q.&T4 

bJiHJda 1 

Sahuds 

Ganjam 

Diversion, 

7.335 

11 

V 

4.516 

7.335 

7335 

B 

Pitamahal 

1G&5 

0.403 

LSrshma ni f 
Fitamahiil 

Surtdafgarb 

Storage 

2,650 

III 

V 

2.323 

4.286 

3.290 

9 

Baghua SM 

I860 

0.556 

Riishikulyo t 

Ganhua 

Ganjam 

Diversion 

3,000 

AP 1966-69 

V 

3.S1D 

3.000 

3 000 

10 

Uttei 

I960 

0.992 

Mahanadi 7 

Uttei 

Kalahandi 4 
Bo-lanqtr 

Diversion 

9.630 

IV 

V 

6 440 

10.630 

10,630 

11 

Danilka 

I960 

0.5S1 

Mahanadi 

TDalftika 

Nayagarh 

Diversion 

2.740 

IV 

AP 1976-00 

1.436 

2270 

1,5BD 

12 

Saipal 

1572 

1,120 

Muhanadi S 
Ssica.la 

Nuapada & 
Harqarti 

Storage 

3,090 

IV 

VI 

2 186 

3.260 

2,950 

13 

K^ln 

1972 

1.976 

HutlltJLjJinnyJ J 
Kalo 

Mayurtohanf 

Storage 

4.90(1 

IV 

VI 

6.462 

6.820 

5-500 

M 

Khadktisi 

1973 

2 990 

Subarnarekha f 
Khadkhai 

Mayurbhanj 

Storage 

7.990 

IV 

VE 

6.295 

11.710 

7,910 

15 

Ra maned 1 

1975 

0 503 

RustnikuEya 7 
Ramanadi 

Ganjam 

Diversion 

1.690 

V 

VE 

0.824 

1.320 

1.320 

T6 

Nflsa 

1972 

0.44/ 

Subarnarckha f 
Nes&a 

Mayurbhanj 

Storage 

1.290 

V 

VI 

1.415 

7.395 

1.046 

17 

Sundar 

1972 

1.&05 

Mjiid ndJi 

/Surdei 

Nuapada 

Storage 

4.450 

IV 

Sup Total 

VII 

8.105 

00^55 

6-070 

100.146 

0.070 

94.291 
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5taw Orissa 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Orissa 




MD-C 









MO-C 

^ NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST (RS. BASIN/RIVER 
CHORE) 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (0^0* 
HA_) 

PLAN OF 
START 

PLAN/ YEAR 

Of 

COMPLETION 

COST (Rs. POTENTIAL CREATED UPTO + 
CRORE) 3/02 ('000 HA) 

UTILISATION 

UPTO ”3/02 REMARKS 

C000 HA.) 


12 14 5 s 7 8 9 10 11 1? 13 14 


18 

Raima la 

1975 

4.130 

Brahman! 1 
Ramiala 

Dhenhanal 

Storage 

7,325 

IV 

VII 

19 281 

9 130 

9.310 

19 

Dflh? 

1974 

3.TOE 

Rushikulya / 
KatirHia N.ill.i 

Ganjarrl 

Storage 

4.760 

V 

VII 

16.160 

7,<05(1 

S.4&D 

„ 20 

Dumarbahal 

1973 

1.398 

Mahanadli 1 
Triby-ol Onfl. 

Bargorh 

Storage 

2.830 

V 

VII 

4,151 

3.950 

3,950 

31 

PHIasalM 

tore 

1,6TB 

Mahan Adi t 
Pilasalkl 

Kandhamala 

Storage 

a -mb 

V 

VIC 

12.208 

1,210 

1.210 

22 

Kuamla 

1976 

4300 

Mali j uadi t 

K Lianna 

Nayrtgarii S 
Khurda 

Storage 

1.770 

V 

VII 

11.796 

5.750 

5,270 

23 

Rental 

1975 

2,734 

Bait era Mi ) 
Rental 

Kflonjhar 

Storage 

3 700 

V 

VII 

14.635 

5.B26 

3.791 

24 

Sarafgarh 

1977 

3.168 

Mihanadi/ 

Iccha 

Sudargarh 

Storage 

2.750 

V 

VII 

BJGQ 

4 090 

1.500 

25 

Jharabandlia 

1977 

0,621 

Mahanadi 

IKakrllhara 

Sambatpui 

Storage 

3,130 

V 

VII 

3.405 

2-560 

2,430 

2Ei 

Tstanttf* 

1977 

4,657 

Mahonnrti / Bsut 
lj and m pa re 

Sunday arb 

Sloraga 

3,580 

V 

VII 

7.590 

5,400 

4.340 

27 

Gohfrl 

1975 

4.795 

Brahman!/ 

Gofiira 

Deogarli 

5lii Cage 

4.170 

V 

VII 

35.000 

13.870 

12 460 

26 

Aunll 

1975 

0,530 

Brahrranl f 
Aunli 

Angul 

Divers ion 

1.746 

V 

VII 

2.997 

2,250 

2.250 

23 

da da rat; Hals 

1972 

1,370 

Brahmani f 
Q:+rfara nh.it 1 

Dhenkqnal 

Storage 

4 510 

IV 

AP 1990-92 

9,887 

5 770 

5-770 

30 

Sunsji 

1975 

4.450 

Burhabatang / 
SUlWl 

May yil? ha nj & 
Balasore 

Storage 

7.300 

V 

AP 1990-32 

33.121 

13-QBE 

0,269 

21 

Upper SuKltfl 

1978 

t-2TB 

Mahanadi / 
Uouer Syklel 

BoEangir 

Storage 

1,150 

AP 197940 

AP 1010-92 

8.050 

1 860 

1.860 

12 

Gankabahal 

1980 

5,720 

SubarinarcMia/ 
Bnnkabaha 1 

Mjyurbhan] 

Storage 

7.400 

ap ms-ao 

AP 1990-92 

29,410 

10,370 

7.810 

13 

Kansabahal 

1980 

6,679 

Brahman i / 
Bandajdre 

Sundargarh 

Storage 

4.220 

AP 1978 60 

AP 1990-92 

13 417 

5 870 

5000 

24 

Kanjhan 

1978 

7.170 

Baitaranj / 
Kanjlwi 

Keunjfiar 

Storage 

9,300 

AP 1978-BO 

AP 1990-92 

32,040 

12.SDQ 

10,460 

35 

Satiyuda 

1962 

2.023 

Godavari/ 

Satlouda 

Malkengirl 

Storage 

9.060 

VH 

VIII 

18.010 

13,610 

11,456 

30 

B»rupa Chunghub 
Island Irrigation 

1995 

4.580 

M»ii4na0i / 
Matunadi 

Cut tick 

Diversion 

1.870 

Vll 

LX 

14.330 

3,500 

■r.tujo 

IT 

Darjanga Slage-ll 

1994 

4.850 

Brahmani/ 

Ningara.Matalia 

Anugul 

Storage 

1 441 

VIII 

Sub-lulal 

Tctaf 

IX 

6,601 

322.447 

410,703 

1459 

111.740 

231,880 

1 499 

110.005 

204,186 


Say 411 23 2 204 
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St site.; Orissa 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Orissa 


* 


5 P ROJECTS COMPLETED UPTQ E HO OF IX PLAN ~ 6ftM SCHEMES 


ERM-C 

St. 

NO. 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

cost 

NAME OP 
ORIGINAL 
PROJECT 

BASl M/RIVE R 

DISTRICTS T ^, pE 

BENEFITED 

CCA {000' 
HA.) 

PLAN OF 
START 

planet ear 

OF 

COMPLETION 

COST(Rs 
CRGRE) 

ADDITIONAL 

POTENTIAL 

UPTO' 3102 
rono hai 

ADDITIONAL 
UTILISATION 
UPTO *^02 
root) HAT 

REMARKS 

1 

t 

3 

4 

5 

s 

7 8 

3 

10 

tl 

12 

13 

14 

15 


Entontion nl MjluiUdi 

13ST 

14.920 

Mahanadl Delta 

MaNaiiadi 1 

CultMk/J.S.P 

194.600 

1 

vi 

7D.5G0 

343.780 

32MM 

Drllil {Slag? 1 3 nd 




Mahanadi 

ur.Kcndratiar 







Stage 11) 





a .Puri 4 

Khuftia 







Renovation of 

198S 

12-21 

Mahsnadi Delta 

Maharaili 1 

Cnri.iok.Pun 

23.6&0 

VII . 

AP 1930-92 

22,553 

43.020 

41.020 

Mahanadi (Oulu 51-1 & 




M.ahartridt 








H under Irrigation 












Advaor. ament 












Fro grammef 












Extern ion and 

N,A 

N A 

Hirakud Cam 

Marianadi t 

Bargarl) 

1 30 

V 

VS 

5679 

1.95 

1.95 

laipfGveTTiflnE ol 




Malts uadi 








Hirafcud Dam 












Extent ion of Rrsmai 

H A 

N.A 

Remal 

Bajtarani l RemaJ 

Keonjlur 

1.01 

V 

Vli 

1.472 

1,01 

1.01 

Modernisation ral 

1976 

1,29 

flusIMya 

Rusikulya f 

Gan jam 

2.17 

V 

VII 

2 317 

2.17 

7 17 

R us Ink uly a 



System 

Rushik Lilya 








Modernisation oT 

NA 

N A 

Bbaskat 

Godavari t 

Nowrangpur 

1.43 

VII 

Vlt 

1 02 

T43 

1.43 

Bhaskel 




Btiaskel 








Extension tjf 



Ghodahadn 

Hus&ulya 

Ganjam 


VI 

AP 1390*92 


0.93 

0,93 

Ghodaliarto 











1.90 

Sunei Erttn. 

1936 

1.8G 

Sunai 

Budhabatong* 

00,1a iort 

2.10 

IK 

IX 

2.11 

1.90 





fSurm 















Sub Total 


107.015 

J90.190 

373.260 








Say 


1D7 

39€ 

373 


226 
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fi. ONGOING PROJECTS OF X FLAM - MAJOR PR QJjCT 


MJO 


MJO 


SL 

NO. 

name of PROJECT 

YEAR DP 
APPROVAL 

APPROVED 

COSTfRs. 

CHORE) 

E3ASIN/RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCAIQM’ 

HA) 

STARTED 

IN PLAN 

LATEST 
ESTIMATED 
COST (Rs- 
CHORE) 

1 

2 

3 

4 

5 

6 

T 

1 

9 

10 

1 

Pottery 

1973 (P.C) 

1461 

Godavari f 

F otic ru(Sj ben) 

MaTkanyiri 

Diversion 

61.03 

IV 

220.24 

2 

Upper Kofab Dam (Irr. 
Sham) 

1075 (P.C) 

7,53 

Godavari 1 
Kolab 

Koraput 

Storage 

Nil 

V 

55.63 

2a 

Upper Ktilub Irrigation 
Project 

1976(P.C) 

24.65 

Godavari f 
Kolab 

Kin rapid 

Storage 

44 50 

V 

1133.97 

3 

M.C.LI 

I960 (P,C) 

30 03 

Mahamtdi/ 

Mjhjnadi 

Cuttack, J.S Put. 
Keudrapada 

Diversion 

15.34 

VII 

231,29 

A 

Naraj Barrage 

1933(P.C) 

125.74 

MahanadO 

Maliannrii 

Cuttack. J.5-Pur, 

K&ml rapada 

Diversion 

* 

IX 

215,96 

Sa 

Rongali Oanl 

1973(P.C) 

57 92 

Brahma nl i 

Riahmaili 

Aiiuyul. 

D bent <mtfl, Jajpur, 
Keonjhar. Cuttack 

Storage 


IV 

163.B6 

5b 

Bengali Irr Projacl 

1970{F.C) 

23364 

Brahmani / 

□ rahmani 

Anugulr 

D honk anal, Jajpur, Storage 
Keonjhar, Cuttack 





(i]Sy,mal Barrage 






* 

V 

216-69 


(IIJLetl Bank Canal A 
(RD, 0.00 to 30.00 Kin.) 





8.403 
( Flow 
only) 

VIII 

262.54 


EXPENDITURE ULTIMATE 
UPTO 3J02 IRR< 

(Rs. CHORE] POTENTIAL 


POTENTIAL 

CREATED 
UPTO 1 3/02 
(’ODD HA] 


It 12 IS 


UTILISATION 
UPTO *3W2 
( d 000 HA.) 

14 


175.62 

109.86 

77.33 

49.89 

55 63 

No Direct 
Benefit 



303.74 

85 83 

44.03 

33.70 

1B3-BS 

25 46 

10.90 

D.Oti 


17^ 24 Mio Direct Benefit 

1£$j)G No Direct Benefit 


215,69 


No Direct 
Benefit 


169,06 1654 


10.45 5.36 


REMARKS 

IS 


Lilt CCA of 3674 
hid. not included 
a n rifl irrigation 

department to 
Implement llw 
component. 


(m [Left Bank Canal 41 
(RD. 30.00 to 71,313 
Km.| 

(tvILelf Rank Canal -II 
(RD. T1.313 to 
141.00 Km.) 

(v)Rtgh! Bank Canal 
(RP r G.a0 to TO.UOKm.) 


(vl)RlgW Sank Canal 
(RD.79,00 lo 95-OQKni) 


91 501 
{Row Only] 


101.50 
(flow only) 


VIII 

686-00 

191.65 

55.44 

Not Slarled 

870.00 

000 

122,21 

vm 

629 -35 

258.3R 

35.02 

Ng.1 Started 

777.32 

0,00 

135.83 


9,00 

0.00 

Lift CCA Of 8642 
Ha. not included 

ooo 

0.00 

as lilt irrigation 
department to 
implement the 

0,00 

0,00 

component. 

Lift CCA of 19080 
Ha. not included 

0.0 D 

0,00 

as lift irrigation 
department lo 
implement the 

component. 


Sub Total 


4667, 


227 
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Compendium of Major and Medium Irrigation Projects upto end of JX Plan 


State; Orissa 


> 


M-M) 


SL, 

NO, 

NAME Of PROJECT 

YEAR Of 
APPROVAL 

APPROVED 

COSTjRs 

CRORE] 

BASIN [RIVER 

DISTRICTS 
BENEFIT TED 

TTPE 

CCA tOrjO 1 
HA.} 

STARTED 
IN PLAN 

LATEST 
ESTIMATED 
COST fRs. 
CRORE] 

EXPENDITURE 
UPTO 3102 
(Rs. CRORE) 

ULTIMATE 

TRR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO' 3J02 
(000 HA) 

UTILISATION 
UPTO '310? 
rOOO HA.} 

1 

2 

3 

A 

5 

6 

1 

a 

9 

10 

11 

12 

13 

14 


Slftfrnjrtkhti Iff, 

PfOJOCt 

( 3 } Subemarekha 
[under RIDR 

fSS5[P.C.} 

790.32 

Subernarchha 1 
Sutiernarekba 

Mayurbhaoj £ 
Balasorc 

Slorage 

109(53 

VII 

70.16 

7C-1G 

104 

3.90 

3.00 


(b) Subcrnjtekha 

(under m Pi 








1009.97 

157.75 

63 11 

0.00 

0,90 


(tj Subvmarckha 
(State hind i WB) 








1369.49 

237.90 

119.13 

9 00 

0 00 

fia 

Upper indravati Dam 

WflfP.C} 

34.92 

Godavari t 
Mdravali 

Kalahandi 

Storage 

- 

A,P 7fi-|0 

13539 

125.35 


Ny Direct Genefit 


6b 

Upper Indravati 
Irrl-yation 

tS70 fP.C} 

42.74 





A,P 78-99 







[[] Lift Canal System 



Deferred in I99fi, Now D.P.H has been submitted 
separately to GWC for scrutiny £ approval 

33-03* 








( 11 ) Barrage tk Ldl 
Canal 

fni]i Rtgin Canal 
System 



Godavari ) 
Indravali 

Kalahandi 

Storage 

49. IJR 

27 19 


219.29 

219 29 

00.49 

44.59 

48.25 

26.35 

48,25 

26.35 


[ivj Upper Indravah 
Ex(n. 

2992 (PC} 

136-67 

Included undoc Original project as per advice of 
CWC in 2003-04 

2S4IJ 

X 

376.77 

19103 

41.79 

0.D9 

0-09 

r 

Lowar Indra- 

1939 p.CJ 

211 7D 

Malignadi f 
Irak* 

Nuapada & 
BoUnrjir 

Storage 

29.90 

IX 

52 set 

44.02 

38.87 

0-00 

0.00 

a 

Lower Suktol 

1999 p.C} 

2 t7 r 13 

Mahanedl f 
Suktel 

Bolangir & 
Sonepur 

Storage 

31 93 

IX 

515-07 

17.42 

40.42 

0.09 

0.00 

a 

Kanupur 

2002 (P C) 

428.32 

Baitarsni 7 
Saiiarani 

K&onjhar 

Storage 

29.29 

VIII 

625-00 

2392 

47 71 

9.00 

0.90 







Sub-Total 



4SGE.9E 

1994.64 

401.36 

TH 5Q 

78,50 







Total 



9536.93 

7991.39 

1067.62 

221.21 

167.53 







Say_ 



9537 

2991 

I960 

221 

1G-6 


MJQ 

REMARKS 


22 B 























State: Orissa 


Qtissja 


i 


Compendium of Major and Medium Irrigation Projects uptc end of IX Plan 


7 ONGOING PR O JECTS Of X PLAN - MEDIUM PROJECTS 


WD-O 

^ NAME OF PROJECT 

1 2 

YEAR OF 
APPROVAL 

3 

APPROVED 

COSTlRs 

CROREI 

4 

BAS tN.'RIVER 

5 

DISTRICTS 

BENEFIT TED 

6 

TYPE 

7 

CCA <QC*J h 
HA.) 

6 

STARTED 

IN PLAN 

9 

LATEST 
ESTIMATED 
COST (Re. 
10 

EXPENDITURE 
UPT0 3/02 

(Rf, CHORE! 

11 

ULTIMATE 

IRR. 

POTENTIAL 

12 

POTENTIAL 
CREATED 
UPTO- m2 

13 

UTILISATION 
UPTO '1/02 
fCQQ HA.) 

14 

remarks 

15 

! Badanalls 

P.C j15B1] 

13,16 

VainsadharaJ 

Badanalla 

Rayagada 

Storage 

B-65 

VI 

128,15 

115.43 

11.12 

10 00 

8.80 


2 Up^r jnink 

F.C (1981} 

12,7# 

Malum a di Oook 

N unpaid a 

Storage 

9.43 

A.P 1378-00 

104,54 

00,91 

13.01 

9.43 

4.00 


3 Hariharjore 

PC [1976) 

7.26 

Mahanad' 

(HariUaqors 

Sonepur 

Storage 

9.45 

A.P 1970-00 

92.2C 

82.83 

13.70 

9,95 

6,00 


4 HarabliJfKji 

P.C <1379} 

9,01 

Vamsadhora f 
Harijiiatiyi 

Gafapal i & 
Ganjam 

Storage 

9,15 

A.P 1975-59 

151.5C 

111.72 

17 66 

9,15 

5,95 


S Bay hya SMI 

P.C (1575) 

G.23 

Ruifiikulya f 
Saghija 

Ganjain 

Storage 

3J4 

A.P 197B*B0 

H2.60 

65 98 

5-50 

3.63 

0.00 


8 S.ifjua Badjora 

PC (1SB3) 

14,57 

Srslpini 

/Salute 

PherikanaF 

Diversion 

2 52 

VI 

13.17 

40.36 

3,53 

Z.27 

1 .ao 


7 Klwakhara (Upper 

Jonk Extn.j 

Stole 

TAC[1999] 

18.(Ml 

Mabanatb < 
Jonh 

Nuapdda 

Diversion 

1 95 

IX 

24.42 

6,03 

1.70 

0,06 

1.20 


a Creek Imgalion 
Projects (Wa ganglial, 
GunflintuMan 

8.F r nc hikund he i) 

State TAG 
(1997) 

6,13 


J.S P<jf 

Creek 

3.75 

IX 

5.40 

3,00 

175 

3.75 

1.75 


9 Bagh Barrage Project 

P.C <19351 

44.72 

Matiafiadi 1 
Bagti 

Soudh 

Diversion 

9.66 

iX 

7505 

34.56 

12,36 

1,05 

0 00 


10 BaghaLih Irr. Project 

P C <1995} 

45 .44 

Bahuda > 

Bahutfa 

Ganjam 

Storage 

5.95 

VI 

121.80 

51,07 

6,05 

2.41 

0 00 


11 Titrtagarh Irr, Project 

PC (1931) 

21.12 

Maliait.ttli r 
Konk.nJa|«'jre 8. 

Dolangir 

£t[irage^uF)i- 

Diversion 

2.60 

m 

56.44 

1B.T9 

2.67 

0.47 

0 17 


12 0*0 Irrigation Project 

P C <1992} 

52,23 

flaitarani ^Deo 

Mayurbhanj & 
Keonjbar 

Storage 

9.90 

vt 

1*8,50 

30 59 

15.0B 

0.06 

0.00 


13 Manftne irr, Pnojftcl 

1993 

(TAC CWC) 

3770 

Mahandi 1 
Manjore 

Aiwguf 

Storage 

6,78 

VIII 

99.51 

56 40 

10.44 

2,30 

0,00 


i a flukura kr. Project 

1933 

(TAC CWC) 

52.24 

Erahmani / 
Rukurp 

Simdcrgarh 

Storage 

5,75 

IX 

05.77 

2.68 

7.65 

0.09 

0.00 


15 Rajua Err. Project 

1939 

(TAC Slate) 

13.84 

Mnhanadi t 
Kajiia Nalla 

Khurita 

Divers ron 

2.69 

Total 

Say 

IX 

14.31 

1244,27 

1244 

0-06 

71&J1 

710 

2.69 

130.2? 

no 

0.00 

56.97 

57 

0,00 

29-97 

30 



229 


























Staid; O rissa 


Compendiiir.i c?f \'-*‘ar and Medium Irrigation Projects upto end of IX Plan 


State; Orissa 


i 


9. ONGOING PROJECTS OF X PLAN -RKM SCHEMES 


EfcM-0 

SL NAME OT PROJECT 

NO. 

VEAR OF 

APPROVAL 

3 

APPROVED 

CQST(Rs. 

CRORfrl 

4 

NAME OF 
ORIGINAL 
PHOJCT 

5 

a AS IN/RIVER 

0 

districts 

©HUE FITTED 

7 

STARTED 
IN PLAN 

a 

LATEST 
ESTIMATED 
COST fRs, 

9 

EXPENDITURE 
UFTD 3.'Q2 (ft 5, 
CROREl 

10 

CCA 

A DDL. ULT. 
IRR. 

POTENTIAL 

11 

AODL. 

POTENTIAL 

CREATED 

iz 

ADDL 

UTILISATION 
URTO ’3/02 

13 

REMARKS 

14 

* _ i ■ Jfc- - ■ ■-i 

1 WRCP 


977.01 

- 


WhnlE State 

VIII 

464ft 

350.17 

Stabilisation in 239.1 STh.ha of CCA has, tieen achieved 


2 Oisan«i Extn. 

tgjR^7 

0.94 

Brunei 

Rushlkulya f 

GflujaiTi 

IX 

2 79 

127 

0.57 

0.57 

0.57 

0,00 






□harm 










3 Hiradhaftati Hit r, 

i i^e-or 

0..B1 

HiTidliarbali 

Rushikulya t 

GiUlfdrrv 

IX 

1.31 

0 93 

0.59 

0.59 

0.50 

Q.0Q 






Rushijkulyu .. 










4 Kar>jh?ri E*tn. 

1996-97 

7.B0 

KanjTwi 

Bait a rani f 

Kconjhar 

IX 

7.S5 

741 

1,30 

1.60 

1 -60 

0.00 






Kanjhah 










j Sall-a Eitn 

is 96-9 7 

2.60 

Saha 

Mahnuudl ySalin 

Khurda 

IX 

3.49 

3.43 

1,01 

1.01 

1*01 

0.00 


6 Ghodahadu E*ln 

1997439 

3 04 

Ghndiih JtfiS 

Rushikuiya t 

Ganjam 

IX 

5,20 

4.56 

0.56 

0,56 

0.56 

0,00 






Ghnd.ihndo 










7 0iic$h,iuijdli jit Esin 

193 7-90 

4.30 

Budhibodhuni 

Maharudi 

Nayagarh 

IX 

5.30 

4.56 

1.00 

1.00 

1.00 

0.00 






, f BudhiibnfJhJani 










8 Al.lKn llansua 

1597^0 

9.25 


* 

Cuttack 

EX 

6.71 

4.B0 


No Direct Benefit 



Drainage 














9 Sunder Ekio. 

1937-99 

1,59 

Sunder 

Mahanadi ^Sunder 

Nuapada 

IX 

2 00 

1.63 

0.E3 

0 63 

0.63 

0.00 


10 GqljakuiidJ B.L 

IMS-99 

5.23 

Gobakunda Cut 


Puri 

IX 

G.7Z 

5-35 


No D Erect BoiieNt 



Bridge 














11 Salandi (AKD) 

1990-99 

4.71 

Sal in di 

Griia^nl 7 Snlandi 

Btiadrak 

IX 

2.45 



No Direct perietit 



12 □ unrujroahai Emn 

1999-99 

3 71 

Oum-nrtiaJial 

Mahanad I / 

Birgarh 

IX 

3-SB 

2.90 

0.77 

0.77 

0.00 

0.00 






niimerbah.il 










1J Rjrjhuj DharuH Ooah 

IMS 00 

12.It 

Baghi;3 Dhanei 

Rustiikulya 

Ganjarn 

IX 

11,37 

2.96 

1,95 

1.95 

P-90 

0.00 


14 Gobsrdhansjuf 

Si ale 

7,33 


Matianarii f 

Puri 

VIII 

12,73 

11.92 

1 .HO 

1.60 

UO 

1.00 


Barrage 

TAC(1996j 



Bliargavi 















Total 


536.13 

402.76 

10.19 

10.46 

9 66 

100 







Say 


536 

403 

10 

10 

9 

1 
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State: Orissa 


$ NEW PROJECTS nr X PL AN ■ MAJOR PROJECTS 


MJ-N 


APPROVED 


5 L ' uauf riFPnn.iFCT YEAR OF cOST^Rs BASINJ RIVER BENEFIT TEt) TYP£ 


M0 NAME OF PROJECT APPROVAL 


CRQRE1 
A 


Ultimate irr 

CCA (050' LATEST ESTIMATED COST EXPENDITURE UPTO 3»i POTENTIAL ' 
HA.) (Rs.CROREJ |R* CHORE) ( 000 UA) 


POTENTIAL 
CREATED 
L/PTQ Q 3/2602 


REMARKS 

13 


f tniagraled Arwndapur 2d04^;p.C)£ 617 4T 

Barrage (Anandpur 2GC3|P.C} 

Bar eg ye Pliasfl-I £ II. 

Salantli Siinskilf ) 


Bqilararitf 

Baiiaram £ 
Sal andi 


Bhadrafc. 

Kuartjliar, 

B^lasore 


13,69 


62.60 


5 as 


Say 


231 
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State: Orissa 




HI. NEW PROJE CTS OF X PLAN - MEDIUM PROJECTS 


MD-K 

Cl 

YEAH OF 

APPROVED 

””---“—” 

DISTRICTS 


CCA (000" 

LATEST ESTIMATED COST 

EXPENDITURE UPTO 3/03 

ULTIMATE IRR, POTENTIAL 


MAME OF PROJECT 

NO- 

APPROVAL 

COSTfRa. 

CRORE) 

BASIFWRFVER 

BENEFIT TED 

TYPE 

HA ) 

(R s CRQRE) 

(Rs. CRORE) 

(‘ooo Ha) 

remarks 

1 2 

3 

4 

5 

6 

7 

0 

0 

9 

10 

11 

1 Tele rig tr i 

2003 (P CI 

106.IB 

Godavari./ 

Kftraput 

Reservoir 

9.95 

106 H 

1.37 

i3.ai 





Tfllenqirl 








2 Chhehgada 

2003 (P C} 

5Z*$(i 

Vamsadhars f 

Gan Jam 

Reservoir 

3.00 

78,74 

0.02 

3.12 





Batti&w 








3 Kct 

2003{P C\ 

8E 14 

MjhjHVttJL f Rfl[ 

Kalahmidi 

Resorvo(r 

6.50 

151 27 

0.04 

0,78 


J Dalak(Hadiua) 

20-01 j TAG) 

61,40 

MaliJIiadiJHidu 

J 

Cuttack 

Reservoir 

3.95 

55.44 

0.00 

5,73 



5 Crash Irrigation 
Projects 

a) Mjilihflsa TnnLipa-l 

2D01 

6 75 


Kendrapatla 

Creek 

a go 

£.75 

0,00 

6.00 

C reek 

If j KaLlirlagolha Creek 

(Stale TAC1 

m\ 

3.61 


Ktiurda 

Creek 

1.07 

3.61 

0,00 

1.70 

c} Weeklua Creek 

[Stale TAG) 
2002 

4,70 


Khyrtta 

Creek 

1 70 

4.7B 

0,00 

2.30 

d) Galiajore Creek 

[Stale TAC) 
2002 

156 

. 

QhaOrak 

Creek 

1 87 

% 56 

0.00 

2,10 

ej AT]urrbjnctn,i Crook 

[State TAC1 

2002 

2 00 

„ 

Q had rah. 

Creek 

1.57 

2 50 

0.00 

2.BO 

1} RcJjk mikj Gr«#k 

(State TAG! 
2002 

3.72 

, 

Kcndrjfjiida 

Creek 

1,79 

3,72 

0.00 

3.58 

g) Tiharpada Creek 

(Slate TAG} 
2003 

1.19 

_ 

Puri 

Creek 

0,65 

1.19 

0,00 

1.00 


[State TAG) 





Total 

Say 

457.84 

455 

1,43 

1 

53.99 

54 


232 
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Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Orissa 




11 NEW PROJECTS OF X FLAM . ERM SCHEMES 


ERM-N 


mu-N - 

NAME OF PROJECT 

1 

YEAR 0? 
APPROVAL 

3 

APPROVED 

COST 

(fia. 

4 

NAE OF 
ORIGINAL 
PROJECT 

5 

GASI DRIVER 

fi 

DISTRICTS 

BENEF1TTEO 

7 


LATEST ESTIMATED COST 
(Rs. CHORE) 

8 

EXPENDITURE UPTO 3/02 
(Rs.CRORE) 

9 

ULTIMATE ERR. POTENTIAL 
mo HA) 

10 

REMARKS 

11 

1 Pokland la Canal 

EilrV 

2001-02 

293 

Babude 

Bahtjda i Baliuda 

G anjam 

0.73 

4.23 

0.00 

o.n 


2 Imp toBnldtha D/W 

2002433 

2.10 

Bfildiha 

Bud baba lanija ! 
Haldtlia 

MaytMbHanj 

* 

2.32 

a. oo 

No Direct 

Benefit 


3 Imp. to Sason Canal 

21)02 (PC) 

34.92 

Hlrafcuil 

Wananadif 

Mahsnadi 

Sambalpur 


42 33 

o.oo 

Stabilisation la 

16.292 Th.H i. 
cl existing CCA 


4 Imiu, to Salki FroieCt 

2Qp4(P.C) 

11,57 

Salk! 

MAhahUdc J Salhi 

BouJh 


12,41 

0.00 

Stabilisation to 

13.991 ThLha. of 
emsling CCA 


5 Imp tu Rasd to 

Saradhapur Kamabadt 

2002 03 

ojta 

Salka 

Mahand! / SaJia 

Khwda 


1.01 

0,00 

No Direct 

Sonofii 


H Salandt Mail! Canal 
(Am|>aliala) 

2003 

R 19 

SaEandl System 

Baitarantf SnEandi 

Bhadrak 

3,65 

7,54 

0.00 

3 65 


7 Sumandai Mam Canal 
(Saliu EaLn.) 

2003 

2 6Z 

Salta 

M^han^l/S^iia 

Khufda 

0.40 

1M 

0-00 

OSS 

0.00 

B Dalia Erfftnsian 

2005 

10,24 

□ aha 

Rufthikulya r D.ih.i 

0,‘mjan* 

1.92 

10,24 

0.00 

1.92 

0,00 

9 Ba Hud a Renovation 

2005 

9.54 

Bahuda 

B a bud a t Bahuda 

Ganjam 

0-0 0 

9.54 

0.00 

7.335 

{Stabilisation] 

o.uo 

1EJ Qng Extn 

2005 

2ft.Ha 

Ong Ur, 

M a ben Ad i' Qng 

5onepur 

5.13 

26.US 

9,09 

5 13 

C.OD 

11 Sangnria MIP 

2005 

4,29 

Sabgudu 

Godavari/ 

SjEiguda 

Malkarlyiri 

0 00 

4.29 

0.90 

2 144{ Stabilise 
on) 

□ .00 






Total 


123 41 

9 

11.8&4 

0 






Say 


123,00 


MM 
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SUMMARY SHEET { Upto End of IX Plan) 


STATE: PUNJAB 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 3000 Th.Ha. 


A PROJECTS TAKEN UP/COMPLETED 


Taken Up 

Completed 

Ongoing 

Pre-Plan Plan 

Pro Plan Plan 

Pre Plan Plan 


Major 

3 

6 

3 

5 

0 

1 

Medium 

0 

3 

0 

2 

0 

1 

ERM 

0 

14 

0 

8 

0 

S 

Total 

3 

23 

3 

15 

0 

8 


POTENTIAL CREATED (Th. Ha.) 





Completed 

Projects 

Ongoing Projects 


PoL Created 

lilt. P, 

Pot Created 

Major 

2023 

130 

3 

Medium 

3 

0 

0 

ERM 

761 

237 

88 

Total 

2787 

367 

91 


C Estimate/Expenditure (Rs. crores) 

(Ongoing Projects) 



LEC 

Expenditure Upto end of March 2QD2 

Major 

2078 

649 

Medium 

89 

22 

ERM 

911 

513 

Total 

3078 

1184 
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State; ^Punjab 


Compendium of Major and Medium Irrigation Projects upto End of iX Plan 


State: i'mipb 


STATE: PUNJAB 


1 PROJECTS COMPLETED DURING PRE PLAN PERIOD - MAJOR PRO JECJS 


MJ ■ C tPF) 


MJ - C (PP) 


SL. 

NO, 

NAME OF PROJECT 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA 

(00 G 1 HA.| 

PLAN OF 

START 

YEAR OF 
COMPLETION 

COST |Rs. 

CRORE) 


POTENTIAL 
UPTO' 3/02 
rOOO HAf 

UTILISATION REMARKS 
UPTO '3/02 

COOO HA.) 

1 

2 

3 

4 

5 

6 

7 

B 

9 


IQ 

11 12 

1 

Upper Bari Dosb 

Canal 

Indus/Ravi 

Girrudaspur, 
Amritsar 

Divers inn 

srB.oo 


1373 

2,27 


303 

309 

2. 

Sirhlna Canal 

fndus/SutteJ 

Ropar,Ludh#ana, 
Sangrur, Satfrmdfl, 
Mansa, 

Patiala, Fatehflarti 
Saheb. Mukatsar, 
Famdkot, Fefozpur 

Diversion 

1373.00 


1887 

2.66 


846 

97 

S4fi 

97 

3. 

Eastern Canal 

Indus/ 

Feroipur 

Diversion 

216 OQ 


1933 

8.38 


Sutlej, Boas 















Sub-total 



13.30 


1251 

1251 






Say 



13 


1251 

1251 




3 PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MEDIUM PROJECT S 


MD-C <FP) 


MD-C^PP) 

fh: NAME OF PROJECT 

NO. 

BAStNf 

RIVER 

districts 

BENEFlTTED 

TYPE 

CCA 

{GOO' HA ) 

PLAN OF 
START 

year OF 

COMPLETION 

COST (Rs, 

CRORE) 

POTENTIAL 
UPTO' 3/02 
(’000 HA) 

UTILISATION 

UPTO 3/02 REMARKS 

(000 HA.) 

i 1 

3 

4 

5 

6 

1 

8 

9 

IQ 

11 12 

1 * 



_ 

.-—NIL—- 



----- 



237 
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State: Punjab 


Compendium of Major and Medium Irrigation Projects upfo End of IX Plan 


State, (Funjafi 


3. PROJECTS COMPLETED DURING P LAN PERIOD UPTO END OF IX PLA N PER IOD - MAJOR PROJECTS 


Cl 

NAME OF PROJECT 

YEAR OF 

APPROVED 

BASIN/ 

DISTRICTS 


CCA |(HK3 

PLAN OF 

YEAR OF 

COST (Hs 

POTENTIAL 

UTILISATION 


APPROVAL 

COST 

RIVER 

0ENEFJ1TED 


HA,} 

START 

COMPLETION 

CRORE} 

UPTO' 3/02 

UPTO 3/02 

REMARKS 











I'OOQ HA| 

TOOO HA J 


1 2 

3 

4 

5 

ft 

7 

0 

9 

10 

11 

12 

13 

14 

1. Harlko 

1952 

a, 04 

indues utlej 

Ferozpur, Farid kot, 

Qi version 

360.00 

1 

II 

9.13 

- 34.013 

34.00 






Bhaiinda 









2. Slrhind Feeder 

1956 

3,39 

indus/Sutlej 


Diversion 


' 

11 

6.71 




3. Shflkra Nangaj 


79.42 

Indus/Sutlej 

Fateh garh SaJitis, 

Storage 

550 

1 

III 

176.34 

390,00 

390.00 

IS with 





Mansa, ftopar. 








Haryana and 





Patiala, Sanyrur 








Rajasthan 

A, Bess Unit! 

1963 

96.67 

Indus/Boas 


Storage 

1970 

NT 

IV 

72.74 


„ 

IS with 













Haryana and 

& unit n 

1969 

162,90 










Rajasthan 

(Tncludlg Extension) 













5 R an jit Saga r Dam 


263,16 

Indus 




V 

IX 

3561.41 

34800 




Sub Total 

3346 33 

772.00 

424.00 

Say 

3646 

772 

424 


A PROJECTS COMPLETED DURING PLAN PERIOD U PJD END OF IX PLAM PERIOD - MEDIUM PROJECTS 


NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS, 
CRORE) 

BASIN/ 

RIVER 

DISTRICTS 

8ENEFITTED 

TYPE 

CCA jOOO' 
HA.} 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs. 
CRORE} 

POTENTIAL CREATED UPTO” 
3/02 FOOD HAJ 

UTILISATION 
UPTO *3/02 
rOOO HA.} 

MD“C 

REMARKS 

1 2 

3 

4 

5 

6 

7 

9 

9 

10 

11 

12 

13 

14 

1. Ohsiaba Dam 

1977 

3.49 

Indus 

Hoshiarper 

Storage 

3.75 

VI 

VII 

18,71 

2,6 

2 39 


2, Diversion Wetr of 
Shehnahar 

1975 

11.69 

Indus 


Diversion 


VI 

VII 

35.22 

* 

' 










Sub-total; 

53.93 

2.6 

2.39 


---- ___ 



- - 





Say: 

54 

3 

V 
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State: (Punjafi 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan 


State: FunjaB 


5. PROJECTS COMPLETED DURING FLAM PERIOD UPTO END Of IX PLAN - E RM SCHEMES 


ERM-C 


ERM-C 

NAME OF PROJECT 

NO- 

YEAR OF 

approval 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (000* 
HA.) 

PLAN OF 

START 

VEAR OF 
COMPLETION 

COST (Rs. 
CRORE) 

ADDITIONAL 
POTENTIAL 
UPTO' 3^02 
( 000 HA) 

ADDITIONAL 

UTILISATION R f-maRKS 
UPTO 'JN32 « eMARHS 

(“000 HA.) 

1 2 

3 

4 

5 

6 

7 

e 

9 

10 

11 

12 

13 

14 IS 


1. Remodelling of UA 

Shahnahar Canal 

2. Construction of New UA 

Distributaries, 

Minors and Bridges 

3. Lining of Channels tflBO 

(Phase 1) 


4 Construction of UA 

Kalian Slnghwata 
Reclamation 
Channels 

6. Construe lion UA 

Brian jar Shadoof 
Reclamation 
Channels 

6 , Extension of Non UA 

Percnlal irrigation to 

areas In UBDC Traci 

7, Remodelling of UA 

Channels Utilization 

of surplus Ravi Beas 
waters 


$ Rehabilitation and 1994 

Improvement of 
canal Regulator 
structures of canal 
systems 


Shah Nariar 

Indus 

HoshiarpUf 

1 

' 

0.33 

15 

16 


Indus 

AH Distls. 

VI 

AP 90 92 

4 97 

14.86 

14.26 


Indus 

All Oistts 

VI 

VIII 

iaa.es 

84 97 

77 99 



(Except 

Curd a spur. 

Kapurthala, 

Jalandhar] 






Bhakra 

System 

Indus 


vn 

Vllt 

0 52 



Briakra 

System 

Indus 


VIII 

ViH 

1.13 



UBPC 

Indus 

Gurudaspur, 

til 

VIII 

a.94 

232.94 

230.94 



Amritsar 






UBDC 

Indus 

Bhallnrfa, 

Mans a, 

Fcrozpur, 

Farid H ot, 

Sangrur. 

AP 1978-80 

vm 

19.43 

385 SO 

356,39 



Muga, Patiala 






3449 

Indus 

All Districts 

VIII 

IX 

59.90 

27.184 

27.184 




Sub Total 


282. B 5 

760.SS 

72176 




$ay 


283 

761 

722 
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Stiite: <Puuja6 


Compendium of Major and Medium irrigation Projects upto End of IX Plan 


St<](<*: ^Punjab 


6. ONGOING PROJECTS QF X FL AN MAJOR PROJECT 


*0 NAME OF PROJECT 

1 a 

YEAR OF 
APPROVAL 

3 

APPROVED 

CQSTfRs 

CRORE) 

4 

BASIN/ 

RIVER 

& 

DISTRICTS 

BENEFITTED 

6 

TYPE 

7 

CCA (Q0(T 
HA,} 

6 

STARTED 
IN PLAN 

9 

LATEST 
ESTIMATED 
COST (Rs 
CRORE} 

10 

EXPENDITURE 
UPTO 3/02 (Rs, 
CRORE} 

11 

ULTIMATE 

IRR. 

potential 

12 

POTENTIAL 
CREATED 
UPTO' 3/02 
(’000 HA) 

13 

UTILISATION 
UPTO '1/02 
( 000 HA j 

14 

REMARKS 

15 

Sutlej Yamuna Link 
Canal 

(aj Carrier Canal 

1994 

1994 TAG 

176,00 

Indus 


Diversion 


VI 

601.25 

487.93 




IS With 

Haryana 

(b) Providing 

Irrigation facilities to 
Punjab Areas 

UA 



Pa dal a, ftopar. 
Falehgarti 


130 

VI 

152.29 

6S3 

130.00 

2,50 



1 ConstrutJon of 

5nolapur Kandi Dam 

2001 

1Q2S.72 

Indus 

Wo irrigation benefit 

In punJab 

Diversion 


IX 

1324.18 

94.67 



' 








Sub Total 


2077.72 

648.9 

130.00 

2 SO 









Say 


2078 

649 

130 

3 








7. ONGOING PROJECTS OF X PLAN 

MEDIUM PROJECTS 





MD-O 












MDO 

^ NAME OF PROJECT 

1 2 

YEAR OF 
APPROVAL 

3 

APPROVED 

COST(Rs. 

CRORE) 

4 

Basin/ 

RIVER 

5 

DISTRICTS 

BENEFITTED 

6 

TYPE 

7 

CCA (OOD’ 

HA.) 

9 

STARTED 
IN PLAN 

9 

LATEST 

ESTIMATED 
COST (Rs. 
CRORE) 

10 

EXPENDITURE 
UPTO T/Q2 (Rs. 
CRORE) 

11 

ULTIMATE 

]RR. 

POTENTIAL 

12 

POTENTIAL 
CREATED 
UPTO' 3/02 
('000 HA] 

13 

UTILISATION 

UPTO'3/82 REMARKS 

(’000 HA.) 

14 15 

1. Irrigation to H P. 

Area Below Talwara, 

1997 

89.49 

Indus 

No Benefits to 
Punjab 

- 

- 

Vil 

Sfi 49 

2200 


* 

- 







Sub total 


08.40 

22 





Say 89 22 
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State; <Punja$ 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan 


Stale: 'Punjab 


a ONGOING PROJECTS OF X FLAN - ERM SCHEMES 


ERWI-Q 


ERMO 

NAME OF PROJECT 
MO. 

YEAR OF 
approval 

approved 

COST(Rs 

CRORP) 

NAME OF 
ORIGINAL 
PROJECT 

BASINfRIVER 

DISTRICTS 

SENEFITTED 

type 

CCA [OQQ 
HA) 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST (Rs 
CROREJ 

EXPENDITURE 
UPTO 3/92 (Rs. 
CHORE) 

ADOI ULT. 
IRR. 

POTENTIAL 

ADDL. 
POTENTIAL 
CREATED 
UPTO’ 3TO2 
(000 HA) 

ADDL 

UTILISATION 
UPTO '3/02 
( 000 HA ) 

1 2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 


1. Extension & 
Improvement of 
Shahnabar Canal 
System (Kandl 

Canal) 

2 Punjab Irrigation 
Project Lining of 
Channels^ Fh_ If) 


1S79 


Shahnahar Indus 


1390 02.79 


Indus 


Ho&hiarpur 


Gurdaspur, 
Patiala, 
Foroipur, 
Faridkol 
Ludhiana & 
Bhatmda 


3. Extension OT phase 2002 

II of Kandl Canal 

from Hoshiarpur to 
Qalachur RS 59-5 to 
135 KM 

4. Raising of Lining of 
BML Canal for 
providing free board 

5 Construction of UA 

Super Passage at RD 
202300 Jalandhar 
Branch 75700 Bist 
Doab canal 


147.12 


8.27 


Indus Ropar, Patiala 


Indus 


6 Remodelling Of 2000 

Channels of U6PC 
System to meet the 
revised wafer 
allowances 


VI 273.01 14337 


25 36 24.237 42,028 


VIII 202.51 256-73 


70 00 62.49 59-97 


JX 14712 13.3S 23.33 


VII 20 40 U05 


Vill 10.07 5 09 


IX 17780 8041 


110.00 


1.6 


Sub-fatal 


510.97 

513.01 

236.69 

60,33 

10360 

Say 


911.00 

513.00 

237 0D 

8BOO 

104 00 


241 












































State: (Punjab 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan 


State: <Punja$ 


9 NEW PROJECTS OF X FLAN - MAJOR PROJECTS 


Mj-N 


SL 

NO. 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Rs. 

CHORE) 

basin; 

RIVER 

DISTRICTS 
SENE FITTED 

TYPE 

CCA (000' 
HA.) 

LATEST ESTIMATED COST EXPENDITURE UPTO m2 (Rs. ULTIMATE |RR POTENTIAL 
(Rs. CRQRE) CHORE) |Q 0 Q HA) 

nnj-iM 

REMARKS 

1 

2 

a 

4 

5 

6 

J 

8 

9 

10 

11 

12 

1 

Sri Deshmukh 

irr.FriQlsct 

UA 






84.70 


130.00 









Sub Total 

64.7 


130 









Say 



130 







10 . 

NEW PROJECTS OF X PLAN - 

MEDIUM PROJECTS 




MON 










MD N 

SL. 

NO, 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

CQ5T(Rs 

CRORE] 

basin; 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA {000' 
HA,) 

LATEST ESTIMATED COST 
(Rs. CRORE) 

EXPENDITURE UPTO 3)02 (Rs. 
CRORE) 

ULTIMATE IRR POTENTIAL 
{■000 HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

0 

a; 

9 

id 

tl 


-NIL- 


242 































































State: (PiinjtiB 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan 


Stale: ipunjal i 




ERM-N 


11. MEW PROJECTS OF X PLAN - ERM SCHEMES 


ci 

NAME OF PROJECT 

NO. 

YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rs. CROREj 

BASIW 

RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA (000' 
HA.| 

LATEST ESTIMATED COST 
(Rs. CROREJ 

EXPENDITURE UPTO 3JD2 (Rs. ULTIMATE IRR. POTENTIAL 
CRORE) ( 000 HAJ 

1 i 

3 

4 

i 

6 

r 

B 

9 

10 11 

1. Punjab Irrigation 
Project -Lining of 
Chnnels of Phase III 

UA 


Indus 




206.21 

55 SO 

2. Construction of New 
Hilhar Canal Branch 

UA 


Indus 

Feroipor & B ha tin da 



68 .&7 


3. Remodeling of 

Srihlnd Canal 
[NABARD} 

4 Rising llning/banks 
of Siihlnd Feeder 
from ROOto 447. 927 

UA 

UA 


Indus 

Ferozpur & Bhatinda 

Foroipur & □ ha tin da 



49,02 

13.75 

g.ao 

5 Rehabilitation of 
Channels Of 1st 
Patiala feeder and 
kotla Branch 

UA 



Patiala 



46,00 


6 Punjab Irrigation 
Project-Lining at 

20(11 



Gurdasppur, 
Amritsar & Patiala 



4902 

B 33 


Channels! NABARQ) 


SUB Total 431.67 


73.63 


Say 


74 


HflM-N 

REMARKS 

ia 


243 

























SUMMARY SHEET { Upto End of IX Plan) 


STATE; RAJASTHAN 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 2750 Th,Ha, 
A PROJECTS TAKEN UP/COMPLETED 



Taken Up 


Completed 

Ongoing 


Pre-Plan 

Plan 

Pre Plan 

Plan 

Pre Plan 

Plan 

Major 

1 


a 

1 

5 

0 

3 

Medium 

42 


59 

42 

55 

0 

4 

ERM 

0 


10 

0 

7 

0 

3 

Total 

43 


77 

43 

67 

0 

10 


B POTENTIAL CREATED (Th. HaJ 


Completed 

Projects 

Ongoing Projects 

PoL Created 

U,,P - Created 


Major 

1336 

1204 

714 

Medium 

351 

31 

12 

ERM 

20 

129 

31 

Total 

1707 

1364 

757 


C Estimate/Expendituro (Rs. crores) 

(Ongoing Projects) 



LEG 

Expenditure Upto end of March 2002 

Major 

6525 

3344 

Medium 

367 

271 

ERM 

1393 

230 

Total 

3290 

3845 


245 












































State: l Kgjastfusi 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan 


Stats (Rfljaftfm 


1 


1 PROJECTS COMPLETED DURING PRE -PLAN PERIOD M AJOR PROJECTS 


MJ-C [PPi 


MJ ■ C [PP) _ . _ 

SL, NAME OF 

NO. PROJECT 

BASIN' RIVER 

districts 

BENE FITTED 

TYPE 

CCA 

(000‘ HA.) 

FLAW OF 
START 

plan; YEAR 
OF 

COMPLETION 

COST |Rs 

CRORE) 

POTENTIAL 
UPTO 1 3IG2 
( 000 HA) 

UTILISATION 
UPTO "3/02 
1000 HA.) 

REMARKS 

1 2 

a 

4 

5 

s 

7 

E 

9 

10 

11 

12 

1. Gang Canal 

Indus 

Srigang anay ai 

Diversion 

307 97 


1928 

3.32 

191.00 

296.00 








Subtotal 

3,33 

191 

296 








Say 

3 

191 

296 




2. PROJECTS COMPLETED DURING PRE-PLAN PERIOD MEDIUM PROJECTS 




pin „ r J pp\ 










MO - C (PR) 

PdU ■ w jrrj —, 

SL. NAME OF 

NO. PROJECT 

BASIN/ RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA 

(000 HA.) 

PLAN OF 
START 

YEAH OF 
COMPLETION 

COST (R$. 

CRORE) 

POTENTIAL 
UPTO' 3/02 
("TOO HA) 

UTILISATION 

UPTO '^02 
f£HM H A J 

REMARKS 

1 2 

3 

4 

5 

0 

7 

n 

9 

10 

11 

12 

1, Jateamsnd (Udaipur) 

West Flowing 
Rivers 

Udaipur 


if 


T900 

U6 

4 09 


" included in 

Made misalign 

Scheme 

2. Urned Sagar 

Geinga 

Bhiiwara 


5,04 


1903 

0.1 

4se 

4.55 


3, Sardsr Samacid 

LwH 

Pali 




1906 

0.29 

8.56 

6.51 


4, Ramgartl 

Ganga 

Jaipur 




1910 

027 

4.36 

- 


B. Swaroop Sagar ( Pitch ola System) 

West Flowing 

Udaipur 




1933 

0.21 

0.4 

0,32 


fl. Dheel Sagar 

RFvcrs 

Ganga 

SfiWSi M.idhopur 

Storage 



1939 

0.18 

3.35 

4 72 


7, Gal ai 5a gar 

Ganga 

Sawai Madhopur 

Storage 



1939 

0.22 

0.66 

0.47 



Suta Total 1.91 _ 27.38 16.S& 


247 

























































State %pjast&m 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan 


State: ^afasiJatii 


MO -dm 


MD C (PP) 


sl mm of 

MO PROJECT 


BASIN/ RIVER 


DISTRICTS 
Bene fitted 


TYPE 


CCA PLAN OF YEAR OF COST (Rs. 

|M0' HA,} START COMPLETION CHORE) 


POTENTIAL UTILISATION 
UPTOJ/02 UPTO '3i'G2 REMARKS 

i oooha) row HA.) 


1 2 


3 4 5 6 7 6 9 


10 11 12 


a. Raj Sam an Li 

Ganga 

Udaipur 


3,94 

*■ Included in Modem 
Scheme 

9. Fateli Sagar 

VUnsI Flaw trig 
Rivers 

Udaipur 

0,11 

0 41 

0.32 

10, Udai sagar 

Gan ||a 

Udaipur 

0.0ft 

1.94 

1.95 

11. Panwall 

Ganga 

Kata 


10.20 


12. Eklera Sagar 

Ganga 

Baran 


1.43 

1.93 

13. BJiupaj Sagar 

Ganga 

Cbitlwrgaiti 


2.11 

2.39 

14. Wlandal 

Ganga 

Bhilwara 


1.36 

' * Included in Moja D: 

IS. Govia 

Gangs 

Bhilwara 


1.68 

1 44 

16, Torchsagar 

Gangs 

Tonk 


8.37 

9,66 

17. Ohajid&on 

Ganga 

Took 


2.10 

1.34 

IB. Kcrwai Sagar 

Ganga 

Tank 


0,93 

0.47 

19, Phool Sagar Jallyan 

Luni 

Ajmer 


1,35 

1 20 

20. Blran Sannanci 

Ganga 

Sawat Madhopur 


1,65 

1 55 

21 Mnran Sagar 

Gangs 

Sawal Madhopur 


1.97 

3 41 

22. Bhagwatgarh Sagar 

Ganga 

Sawai Matthopur 


0.6 

os 

23 Jab a m a nd{A1 wa r) 

Ganga 

Alwar 


2.40 

" '* Included in 






Modernisation 

24. Si Used 

Ganga 

Alwar 


1.69 

0.6 

25. Manga bar 

Ganga 

Alwar 


2,14 

0.67 

26. Man Sarovar 

Ganga 

Sawal Madhopur Storage 


1.06 

04 

27, Ajan Bandh 

Ganga 

Bluraipur 


8.42 

5.33 

2ft. Baretha Bardli 

Ganga 

enaratpur 


2 43 

2.32 

19. Sikarl 

Ganga 

Bhpotpur 


10.47 

6.41 

30. Urnnild 5agaf 

Ganga 

Dholpur 


1.68 

1,5 




Sub Total 0.19 

71.31 

43.07 
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state; tmstJkn Compendium of Major and Medium Irrigation Projects upto End of IX Plan State: tytjmfwn 


MO - 

C (PP) 





PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs, 

CftOREJ 

POTENTIAL 

UTILISATION 

SL. 

NO 

NAME OF 

PROJECT 

BASIN/ RIVER 

DISTRICTS 
BENEFIT! ED 

TYPE 

CCA 

(000' HA.} 

upto 1 mz 

( 000 HA) 

UPTO‘3/02 REMARKS 

(TOO HA.) 

1 

2 

3 

4 

5 

6 

7 

8 

0 

ID 

11 12 

31 

Ram Sagar 

Oanga 

DhCripuf 






22a 

2.0S 

32. 

j as want Saiga r 

Luni 

Jodhpur 





q.cra 

382 

** " Included In Modem 

Schama 

33. 

Kaiash Sagar 

Ganga 

Jaipur 






2.34 


34, 

Chhaparwada 

Gangs 

Jaipur 






5.01 


35. 

Htngonla 

Gangs 

Jaipur 






081 

0.24 

36, 

Kha rad Bandh 

Gangs 

Jaipur 






1.15 

1.57 

37. 

Senlhal Sagar 

Gangs 

Jaipur 






1.96 

1.43 

38 

Midho Sagar 

Gang si Gan 
Gang a 

Jaipur 






2.59 

1.73 

1.70 

1.23 

39. 

Boftr.hra Bandh 

Gangs 

Jaipur 






40. 

Khjfda Bandh 

luni 

Pill 






1 94 

1.54 

41, 

Raja Sagar Chopra 

Luni 

Pah 






1,32 

0,54 

42, 

H^mavas 

Luni 

Pali 


3.3 



0.04 

5.10 

8.06 








5Mb-total 

0.13 

302 

18.67 








Total MD'GjPP) 

2.13 

128.89 

78.33 








Say 

2 

129 

78 
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State; <%ajdstfuiti 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan St&te: Qfajastfwn 

3 PROJECTS COM PLETED UPTO END OF I X -PLAN PERIOD ■ MAJOR PROJECTS 


MJ-C MJ-C 


SL 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN/ RIVER 

DISTRICTS 

QENEFHTED 

TYPE 

CCA (HOC- 
HA.} 

PLAN OF 
START 

YEAR / PLAN 

OF 

COMPLE TION 

COST {Rs. 
CRQRE} 


POTENTIAL 
UPTO' 3/02 
(‘AGO HA} 

UTILISATION 
UPTO '3/02 
( 000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

B 

9 

IQ 

11 


12 

13 

14 

- 

Ghambal 



Gang 4 

Kola 

Storage 

229.BG 

■ 

III 

18.72 


213 

212.50 

IS with Madhya 

Pradesh and Uttar 















Pradesh 

- 

Rtiakra Na rtg a li( IS j. 



Indus 

Srlgauganagar 

Storage 

372.47 

1 

VI 

52.11 


2B9 

313.40 

15 with Haryana and 
Punjab 

- 

Bras \ Unit 1 and Unit IE) 


Indus 

Sriftangarugar 

Storage 


HE 

VI 

141.73 


NO DIRECT BENEFITS 

IS with Haryana and 















Punjab 

1 

M ari shell an dra 
SaqailKaEitiindi) 

ies7 

0,64 

Gangs 

Jlialawar 

Storage 

w.n 

I 

VIII 

12.89 


1645 

14.95 


2 

Indira Gandhi Nailer 

mi 

HM 

Indus 

Sri gang 3 Nag a r. 

Storage 

553 

II 

AP 199042 

276.83 


534 

642 



SLI 




Srfcaner and 
Manumangarti 










3 

Somhamlamba 

1975 

4.4S 

Mahi 

Dungarpur 

Storage 

23.72 

V 

IX 

207.56 


16.79 

16.01 


4 

Jakham 

m 2 t 1374 

2.33/11.60 

Mia hi 

tld alpur 

Storage 

2547 

III 

IX 

106.51 


23.50 

23.50 


5 

Sidmukh Ndhar 

mu 

143 59 

Indus 

Hanumangarh 

- 

11B.74 

AP 9042 

IX 

27644 


50.05 

- 











Sub total 

losi.sa 


1144 84 

1223.26 











Say 

1092 


114£ 

1223 
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State: <Hgjast fum 

MD-C 

Si. NAME OF 
NO. PROJECT 

1 2 

1. &|>uta 

2. Barthes] 

3. Jawai la) 

4. Karuttri 
E Bagolia 

6, Kateriata 

7. Mejafa] 

E. Jogger {n| 

9. Merel (a| 

IQ. Gambliiii 
It. Girinanda 
12. Winder 
IX Alwara 

14. Ora 

15. Sareri 

16. Khar't 

17. Doflya 
IB, Pipalpura 

16, Parwati {Dbofapur) 

20. Gudha 

21. Kaiisil 
22- Survuil 

23. Ladisar Kd Naha 




Compendium of Major and Medium Irrigation Projects upto End of IX Plan 

4. PROJECTS COMPLETED UFTO END OF (* -PLAN PERIOD - MEDIUM PROJECTS 


SUtte; 'Rsijiist fhin 


MD-C 


YEAR OF 

APPROVAL. 

APPROVED 
COST (RS. 
CROREI 

BASIN/ RIVER 

DISTRICTS 

SENEFlTTED 

TYRE 

CCA (M0‘ PLAN OF YEAR OF 

HA. I START COMPLETION 

COST IRt. 
CROREJ 

POTENTIAL CREATED 
UPTO' 3/02 TOOO HAJ 

UTILISATION 
UPTO ‘3/02 
( OQO HA J 

3 

4 

5 

5 

7 

6 9 

10 

11 

13 

14 

1953 

0.04 

West Flowing 
Rivers 

Sirahi 

Storage 

1 1 

l 

0.04 

0.4 

0.4 

1953 

0 10 

West Flowing 
Rivers 

Jalore 

Storage 

1 

1 

0.1 

1,6 

■ 


2,46 

West Flowing 
Rivera 

Pali 

Storage 

1 

1 

2.57 

17 61 

17.61 

1955 

0.01 

Mahi 

Dungsrpur 

Storage 

0,42 1 

1 

0.01 

048 

0.30 

1954 

0.12 

Ganqn 

Udaipur 

Storage 

3 B t 

1 

0.13 

1 94 

1.46 

1954 

0.02 

Gangs 

Udaipur 

Storage 

0.3 1 

1 

0.02 

0.27 

0 32 

1953 

0.59 

Ganga 

BJillwara 

Storage 

9.92 1 

1 

1.03 

9.46 

■ 

1953 

0.16 

Gangs 

Sawai Madhopur 

Reservoir 

1 1 

1 

0.15 

IS 

* 

1946 

0.41 

Gangs 

Sawai Madhopur 

Reservoir 

21 4 1 

1 

0J1 

11.96 


1954 

044 

Gangs 

Cbrtturgarti 

Reservoir 

9,79 1 

1 

0.67 

6.2 


1954 

0.04 

West Flowing 
Rivers 

Pali 

Reservoir 

143 1 

II 

0.09 

0,96 

0,36 

1951 

0.05 

Gangs 

Sswsi Madhopur 

Reservoir 

1 1 

(l 

0.66 

047 

044 

1956 

CM 

Gang a 

Bhilwara 

Storage 

0.97 1 

II 

0,05 

0 6 

0.03 

1955 

015 

West Flowing 
Rivers 

Jalore 

Storage 

6,19 L 

11 

0.17 

3,16 

311 

1954 

0 33 

Gangs 

Bhitwara 

Storage 

S.6 f 

11 

0.44 

6,3 

7.23 

1954 

0.30 

Gangs 

Dhilwara 

Storage 

5.67 t 

11 

0.32 

3.6 

s,as 

1654 

0.03 

Gangs 

Bhilwara 

Sloragc 

1.5 1 

" 

0.04 

04 

0.24 

1954 

□.07 

Gangs 

Bondi 

Storage 

1 07 i 

a 

01 

1.87 

1.36 

1953 

0 07 

Gangs 

Dholpur 

Storage 

i 

n 

1,24 

12 06 

- 

1953 

0.42 

Gang a 

Bundi 

Storage 

i 

H 

0,76 

8.1 

- 

1951 

0.16 

Gangs 

Sawal Madhopur 

Storage 

X« J 

11 

0.29 

346 

369 

1953 

0.06 

Gangs 

Sawai Mad ho pur 

Storage 

4.13 1 

B 

0.11 

3.30 

2.67 

1954 

0,14 

Mshi 

Dungarpur 

storage 

1.62 1 

U 

0,19 

1,34 

1,25 






Sub Total 

9.06 

97.46~ 

46.55 


REMARKS 


15 


251 























Adjust fun 

MO-C 

SL NAME OF 
NO. PROJECT 

1 Z 

~2A, Arwar 

25. N dii id no 

26. Gatwa.(a) 

27. Mashi(a) 

26. Parwan (a} 

29. Bundi Ka GoEhra 

30. Gadola 

31. Surwarfla (Mahll 

12. Alniaja! 

13. w^tBanas 
34. Jawiam (Part ij 
35 NarainSagar 

36. Breach at 
{Badqaon] 

37. Bharatpur Footer 

3B. Breach at(Vartabh 
Nagar] 

33, Kharl Feeder 
4Q. Oral 

41. Gopalpura 

42. Sai Diversion 

43. Jctpura 
44 Lasarla 

45. Daia 

46. Jhadol 

47. Meja Fwder(all 




Compendium of Major arid Medium Irrigation Projects upto End of IX Plan State: tffajastfiait 

MD-C 


YEAR OF 

APPROVAL 

APPROVED 
COST (RS. 
CROREi 

BASING RIVER 

DISTRICTS 

EJENEFITTED 

TYPE 

CCA <000 
HA.} 

PLAN OF 

START 

YEAR OF 

COMPLETION 

COST (Rs. 
CHORE) 

POTENTIAL CREATED 
UPTO’ 3/02 ['QUO HA| 

UTILISATION 
UPTO '3702 
(■(MO HA.} 

REMARKS 

3 

4 

5 

6 

7 

6 

9 

to 

If 

13 

14 

15 

1954 

0,34 

Ganga 

Bliilwara 

Storage 

6.62 

1 

ii 

0.49 

5.55 

7.04 


1954 

0 31 

Gang'd 

Udaipur 

Storage 

7.88 

1 

w 

5.81 

1.36 

5 39 


1954 

0.21 

Gangs 

To-nk 

Storage 


1 

it 

6.38 

5.26 

- 


1964 

0.22 

Ganga 

Tank 

Storage 


l 

ii 

0.38 

3 65 

* 


1954 

0.11 

Gangs 

Rela 

Storage 


l 

it 

0.24 

3 70 

- 


1954 

0.1 

Ganga 

Bundi 

Storage 

5.54 

t 

ii 

0.21 

2.41 

LSI 


1956 

0.03 

Mahf 

Udaipur 

Storage 

1.1 

1 

ni 

o.oa 

0.71 

1.04 


1954 

004 

MaH 

Banswara 

Storage 

2.23 

1 

in 

0,22 

1.34 

- 


1959 

0.35 

Ganga 

Kota 

Storage 


II 

Hi 

0 41 

1.04 

- 


1950 

0.49 

west Flowing 

Slrohl 

Storage 

0S7 

IF 

in 

0.67 

4.0B 

4.21 


1954 

0.15 

MaM 

Udaipur 

Storage 


IE 

in 

6.22 

1.20 

* 


1553 

0.3S 

Gangs 

Ajmer 

Storage 

4.13 

1 

AP 1966 59 

€.82 

2,60 

1.90 


1951 

0.57 

Gangs 

CWttorgai+i 

Diversion 

6.8 

1 

AP 1U649 

0.76 

1.55 

1.62 


1957 

0.15 

Gangs 

Bharatpur 

OtwenJon 

5-07 

It 

IV 

0 17 

4.60 

2.00 


1360 

0.49 

Gangs 

Udaipur 

L)t version 

6.7a 

It 

IV 

0.36 

3.25 

281 


1362 

□.6 

Ganga 

Udaipur 

Diversion 

7.69 

II 

IV 

1.36 




1962 

0.41 

Ganga 

Chittorgarh 

Storage 

9 86 

II 

IV 

0 53 

4 63 

4.60 


1666 

0.33 

Ganga 

Kota 

Storage 

8,47 

II 

V 

2.52 

6.28 

8 28 


ms 

1.1* 

SabarrnaU 

Udaipur 

Diversion 


II 

V 

4.87 

700 

* 


1966 

034 

Ganga 

Bhilwara 

Diversion 

3 54 

AP 1966 69 

AP 1976-&0 

1.82 

2-08 

3,66 


1962 

1.51 

Ganga 

Ajmer 

Storage 

2.06 

V 

AP 1976-80 

1.37 

1.16 

1.03 


1976 

0.7 J 

Mahi 

Udaipur 

Storage 

2.11 

V 

AP 1978 S0 

1.40 

1 28 

0.28 


1976 

0.50 

Ganga 

Hlulwara 

Storage 

4 6E 

V 

AP 1978-80 

0.94 

1.00 

1,05 


1959 

%M 

Ganga 

Bhilwara 

Storage 


IV 

Vtl 

25.93 

5.25 




Sub Total 

53.86 

78.10 

47.49 
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S(ate: ‘Rajastfian Compendium of Major and Medium Irrigation Projects upto End of IX Plan Stole: <g,pfist&m 


SL. NAMfc OF 

NO, PROJECT 

YEAR OF 
APPROVAL 

approved 

COST |RS, 
CROR£| 

BASIN/ RIVER 

districts 

BENE FITTED 

TYPE 

CCA (000' 
HA.] 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (R$ 
CRQRE) 

POTENTIAL CREATED 
UPTQ 1 3/02 COOO HA) 

UTILISATION 
UPTO r l/02 
]-000 HA.) 

REMARKS 

t 2 

3 

4 

5 

6 

7 

a 

9 

to 

11 

13 

14 

15 

48, Wagon 

1976 

1.M 

Gang a 

Chittorgam 

Storage 

8.27 

V 

VII 

11,76 

6.84 

486 


49 KoOtari 

IS 77 

2.15 

Gang a 

Bhilwara 

Storage 

4.67 

V 

Vll 

10.57 

3.08 

2.47 


50-. Bassi 

1979 

2.13 

Gang a 

CJittlorgaiti 

Storage 

3.35 

AP 1978 00 

VII 

9 33 

3.17 

2.35 


51. Bhlm Sagar 

I960 

7,47 

Ganyj 

jhaEawaif 

Storage 

SM 

1 

VIII 

23.96 

0.99 

7.79 


52. $Dirt Kagda 

1975 

3,45 

Ma hi 

Udaipur 

Storage 

5,74 

V 

vui 

24.16 

4.95 

4 45 


52. Uslas 

tS80 

2.75 

Garigi 

Kola 

Storage 

5.12 

VI 

VIII 

20.4 

5,03 

4 53 


54 Saw*; Rhadon 

I960 

4.19 

Ganga 

Kata 

Storage 

636 

VI 

IX 

36,82 

5,12 

5 12 


55 Parian Lift 

1952 

3.79 

Gang a/C ham La) Kuta 

- 

5.1fl 

VI 

LX 

37.29 

9 53 

9.53 









Sub Tuldl 


t74 49 

46.41 

41,12 









TotaUMDC) 


237 

222 

135 









Say 


237 

222 

135 
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Stale: ‘Kpjfothan 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan 

5, PROJECTS COMPLE TE D UPTO END Qf IX FLAN ■ ERM SCH EMAS 


State: Qfojastiian 


ERMG 


SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/RIVER 

DISTRICTS 

SENE FITTED 

TYPE 

CCA {O0fl H 

Ft A.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST fRs 
CRORE] 

ADDITIONAL 

POTENTIAL 
UPTG h V02 
{'000 HA1 

ADDITIONAL 

UTILISATION 
UPTQ 3/Q2 
rood HA.) 

REMARKS 

1 

2 

3 

4 

S 

0 

7 

a 

9 

10 

11 

12 

13 

14 

15 

1. 

Raising Umod 

Sagar Dam 

1554 

002 

Limed Sayar 

Gangs 

Bhilwara 



1 

1 

0.02 

7,54 

3.52 


Z 

Raising Herravas 

1354 

0.05 

Hcmavas 

Wft&l Flowing 

Pali 



1 

1 

0 03 

8.83 

0.53 



□am 


' 


Rivers 










a. 

Raising Narar Sagar 

19S4 

0.02 

NsharSagar 

Ganga 

Bhitwara 



1 

" 

0 03 

3J2 

4.42 


4. 

Dam 

Raising Kota 



Chambiil 

Ganga 

Kola 



VI 

AP 90 92 


NO ADDITIONAL BENEFITS 


s. 

Barrage 

Mod. of Jdisamand 

1932 

1Z4Q 

Jaisamand 

West Flowing 
Rivart 

Udaipur 



VI 

IX 

10.52 

737 

7.37 

3.9B 


6 

Mod. of Gambhtri 



Gambhirl 


Udaipur 



VI 

IX 

15.03 

3.9B 


7. 

Mod. ol Mcja 



Mmja 


BtiiEwara 



VI 

IX 

9.1 r 

1.70 

1.53 











SuD - total 


40.86 

W.M 

21.65 











Say 


41 ’ 

20 

22 



Utilisation kitcuded Under Modernisation projects. 
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State: Qidjasiltati 


State: fas than 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan 

(L ON GOING PROJECTS of X P LAN MAJO R P ROJECT 


MJO 

SL. N AM EOF YEAR OF 

NO. PROJECT APPROVAL 

1 2 3 


Gurgaon Canal T9ftS 

1 Mdh4 Baja] Sugar 1971 

t Indira Gandhi Nahar 1972 

Stage ll 


Narmada (Sardar 1995 

Sarovar) 

3 Bisalpur Irrigation 1997 

com, WS. Protect 
Rtfanpura of 1990 

Sidhmufch Protect 


MJ-0 


APPROVED 

COST(Rs. BAS DRIVER 

CRGRE) 

districts 

BEMEFITTED 

TYPE 

CCA 1000" 
HA.) 

STARTED IN 
PLAN 

LATEST 
estimated 
COST IR*. 
CRORE) 

EXPENDITURE 

UPTOar02|Rs- 

CRORE) 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO' 3/02 
(-0Q0 HA) 

UTILISATION 
UPTO 3/02 
( DOD HA.) 

Rt MARKS 

4 5 

6 

7 

6 

9 

10 

11 

12 

13 

14 

IS 

IM Gang* 

Bharatpur 

Diversion 

46.9 

III 

35,40 

27 10 

20.2 

22,77 

8.17 »S with Haryana and 
Uttar Prados h 

31.36 Maho 

Banswata, 

Storage 


IV 

334.88 

695 Dt 

71.20 

62.71 

61.50 IS with Gujarat 

.09 17 Indus 

Dunagarpur 

Srigangan^gar. 
Barrier, Bikaner, 
Churu, Jaisatmer 
& Jodhpur 

Storage 


V 

352200 

1933.43 

964 

611.00 

199.00 


467 53 Narmada 

Jalora. Banner 

storage 

135 

VI 

1447.00 

214.02 

n.ie 

- 

- 

IS with Gujarat and 
Madhya Pradesh 

309.07 Gangs 

Took 

Storage 

84 

VII 

657,91 

454, SI 

49.S 

17.45 

' 




IX 

28.00 

20 06 

18 00 

Q 00 


Sub Total 


6525.19 

3144.51 

1204.46 

713.93 

268.67 

S*y 


6525 

3344 

1204 

714 

2S9 


7 ONGOING PR OJ ECTS OF X PLAN M EDIUM PROJ ECTS 


SL NAME OF 

NO. PROJECT 

year OF 

APPROVAL 

approved 

CQST(Rs. BASIN/RIVER 
CRORfl 

DISTRICTS 

0ENEFITTEO 

TYPE 

CCA 1000' 
HA) 

STARTED IN 
PLAN 

LATEST 

ESTIMATED 

COST IRa 

EXPENDITURE 
UPTO 3/02 \ Rs. 
CRORE1 

ULTIMATE 

IRR 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO 3/02 

UTILISATION 
UPTO '3/02 
CW0 HA ) 

1 2 

3 

4 t 

5 

7 

n 

9 

10 

11 

12 

13 

14 

1, Panchana 

1973 

1.03 Ganga 

Sawai Madhopur 

Storage 

9.98 

V 

125.00 

96.51 

10.61 

6.69 

5.05 

2r Chhapl 

I960 

LSI Ganga 

Jhalawar 

Storage 

T 

VT 

100.00 

76.41 

7,00 

5.50 

4,50 

3. ChiUli 

1998 

28.87 Gangs/ 

Jhatawar 

Storage 

7.79 

VIA 

95.55 

53.42 

8.96 

0.00 

- 

4. Bettiali 

1998 

Ch initial 

13.07 Ganga/ 

8a ran 

storage 

4.32 

VIII 

46.21 

44.64 

4.32 

0 00 

- 


Citambal 











MD-Q 


REMARKS 

15 


Say 


270 98 
271 


9.56 


255 
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State: ^pstlulu 


Compendium of Major and Medium Irrigation Projects upto End of IX Plan 

E. ONGOING PROJECTS OF X PLAN -ERM SCHEMES 


State: Qtyjastiu m 


ERM O ERM.0 


SL. NAME OF 

MO. PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Hs 

CHORE) 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/RIVER 

DISTRICTS 

BENEFJTTEO 

TYPE 

CCAjDOO’ STARTED IN 
HA) PLAN 

LATEST 

ESTIMATED 

COST (Fta. 
CHORE) 

EXPENDUUR 
E UPTO 3/02 
(Rs. CRORE) 

ADDL. 

AODL. ULT. POTENTIAL 
IRR. CREATED 

POTENTIAL UPTO' 3/02 
(‘000 HA) 

ADDL. UTILISATION REMARKS 
UPTO 3/02 ('DOC HA.) 

1 2 

3 

A 

5 

6 

7 

B 

9 IQ 

11 

12 

13 14 

15 16 

1, I.G.N.F, Sta-I (ERM] 

1936 

121 m iGMP4 

Indus 

SnGanga Nagar, 


VIII 

121,92 

11 LIS 32.60 18.00 







Bikaner 







2 Modernisation of 

2000 

445.73 Gang Canil 

Indus 

Sri Gangs Nagar 


VI 

, 445.79 

118.63 98.51 12.52 


Gang Canal 












3. Rajasthan Water 

2001 

746.59 


Ganyu / Indus 

Wild la Slate 


JX 

830.51 

0.16 



Sector 

Restructuring 

Project 



















Sub total 

1396.22 

220-94 

129.11 30.52 

0 








Say 

1398 

230 

129 31 

0 






9. NEW PROJECTS OF X PLAN MAJOR PROJECTS 





MJ-N 











MJ-N 

SL NAME OF 

MO, PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

CQSTtfts. 

CRORE) 

BASIN' RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000' 
HA.J 

LATEST ESTIMATED 
COST (Rs, CRORF) 

EXPENDITURE UPTO 3/02 (Rs 
CRQRE| 

ULTIMATE IRR. POTENTIAL 
rOOOHA) 

REMARKS 

1 2 

3 

4 

£ 

6 

1 

8 

9 

10 


11 

12 

1 Indira lift 


UA 

Ganga/ 

CtumJaat 

Sawai Madhopur 


94.28 

1476.00 

- 


104.09 


2 Yamuna Link Canal 


UA 

Ganga 

Bharatpur/ Chum 



756. ao 



270.09 


i Yamuna Nahar 
Project 












3 Parwan 


UA 

Gnnga 1 
Chambaf 

Jfiatawar 



942.00 



34.00 







Sub total 


J174.00 



4O8.00 







Say 


3174 



408 
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State- tstHan 



Compendium of Major and Medium Irrigation Projects upto End of IX Plan 







10 NFW PROJECTS OF X PLAN MEDIUM PROJECTS 



MD N 










NAME OF 
PROJECT 

YEAR OF 
approval 

approved 


01 ST RIOTS 
BENEFITTED 

CCA 1000’ 

LATEST ESTIMATED 

EXPENDITURE UPTO 3/02 1 Rs. 

ULTIMATE IRR POTENTIAL 

5L 

NO. 

CQSTtRa. 

CROREI 

BASIN' RIVER 

™* HA.} 

CGST(Rs.CRQRE) 

CRORE| 

j OOO HA) 

1 

2 

3 

4 

S 

6 

7 B 

9 

16 

11 

1. 

Gard a da 

Apr-96 

61.41 

Gangs' 1 

Burvdi 

Storage 4 00 

81.41 

0.00 

$.00 

2 

Suhli 

1997 

42,09 

Chjmbal 

Wns! SjildSi 

Sirotol 

Storage §,00 

42 09 

M3 

5.00 

3. 

Bandi^eiidr* 

1097 

07.03 

Sukli 

Lunlf Sukri 

Jaloro 

Storage 4.20 

37.03 

0.29 

4,20 

4, 

PijJldd 

UA 

33 64 

Ganqai 

Jhala^ar 

4.TU 

33.64 

0.00 

470 

S, 

Laha^i 

UA 

44,73 

Chambal 

Gang?/ 

Kota 

5.TO 

44.73 

0.60 

570 

6. 

TakH 

UA 

69.69 

CtmniM 

GaChga/ 

Chambal 

Kota 

7.40 

9 60 

69,69 

103.9 

0,00 

740 

986 

7 

Mannhar Tildtld 


103.0 

GanQi 

Jhatawar 

** 

3 

Gagarin 

UA 

00.12 


Jhalawar 

6.70 

HO.l 2 

- 

670 

a 

Rajgarh 

UA 

69 


Jhala^af 

£00 

69 


5.00 

10 

Hachiadtfli 

UA 

+3,18 


Bara n 

6.M 

43.1 a 

- 

6.90 

ii 

Andliyri 

UA 

87-53 


Kola 

7,70 

B7.S0 

” 

7.70 







Total( MON} 

692.32 

0.42 

72.10 


State; ^jasttkn 


MD-N 


Sa Y 


692 







*1 NFW PROJECT^ OF X PLAN - ERM SCHEMES 



ERNI-N 







ERM-N 

SL. 

NO. 

1 

NAME OF 
project 

2 

YEAR QF 
APPROVAL 

3 

APPROVED 

COST BAS [N^IVER 

tFts, 

CRORE) 

4 5 

DISTRICTS 

BENEFITTED 

6 

CCA £060' LATEST ESTIMATED 

TVPE HAT CD$T(Rs. CRORE) 

7 3 9 

EXPENDITURE UPTO 3/02 I Rs, ULTIMATE IRR, POTENTIAL 
CROREJ fOGO HAt 

10 ii 

REMARKS 

12 






NIL ... 










-- 
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SUMMARY SHEET ( Upto End of tX Plan) 


STATE: SIKKIM 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 20 Tll.Ha. 


A 


PROJECTS TAKEN UfVCQMPLETED 


Major 

Medium 

ERM 

Total 


Taken Up 

Completed 

Ongoing 

Pre-Plan 

Plan 

Pre Plan 

Plan 

Pre Plan 

Plan 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

G 


B POTENTIAL CREATED (Th. Ha.) _ 

Completed 
Proje cts;_ 

Pot Created 

Major 0 

Medium 0 

ERM 0 

Total 0 


Ongoing Projects 

UIL P. 

Pot Created 

0 

0 

0 

0 

0 

0 

0 

0 


C Estimate/Expenditure (Rs. crores) 

(Ongoing Projects) __ 

LEG 

Major 0 

Medium ® 

ERM 5_ 

Total 0 


Expenditure Upto end of March 2002 
0 
0 
0 
0 
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State: Sikfjm 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


swkim 


1. PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR P ROJECTS 


State: 


MJ -C {PPj 


m-cjpp} 

SL. NAME OF 

NO. PROJECT 



BASIN/ 

RIVER 

districts -ypp 

bemefitted 

CCA 

(OOO - HA J 

PLAN OF 

START 

YEAR OF 
COMPLETION 

COST (Rs. 

CRORE) 

potential 

UPTCT 3/02 
('000 HA) 

UTILISATION 
UPTO '3/02 
rooo HA.} 

REMARKS 

1 2 



3 

A 5 

6 

7 

a 

9 

TO 

11 

12 







*_NIL-— — 






















? PROJECTS COMPLETED DURING PRE-PLAN PERIOD MEDIUM PROJECTS 




MD ' C (PPJ 











MD - C <PP] 

SL NAME OF 

NO. PROJECT 



BASIN/ 

RIVER 

districts 

BENEFITED 

CCA 

(000" HA ) 

PLAN OF 
START 

TEAR OF 
COMPLETION 

COST (Rs 

CRORE) 

POTENTIAL 
UPTO" 3/02 
( 000 HA) 

UTILISATION 
UPTO '3/02 
("000 HA J 

REMARKS 

1 2 



3 

4 5 

6 

7 

S 

9 

ID 

11 

12 


.-NIL- 


































































StJtc: Sikkim 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: 


3 PROJECTS COMPLETE D UPT O END OF IK PLAN PERIOD MAJOR PROJECTS 


MJ C 


M J-C 


5L. 

NO, 

NAME OF 
PROJECT 

team of 

APPROVAL 

approved 

COST 

basin/ 

RIVER 

DISTRICTS 

EENEFITTED 

TYPE 

CCA (000' 
HA) 

PLAN OF 
START 

YEAR f PLAN 

OF 

COMPLETION 

COST (Rs- 
CROREj 

POTENTIAL 

upto - mi 

(’000 HA} 

UTILISATION 
UPTO '3/02 
(’000 HA.) 

REMARKS 

1 

2 

3 

4 

S 

G 

7 

0 

9 

to 


12 

13 

U 









. fj||_ ...— 





















4, PROJECT S COMPLETED UPTO EN D Of IX -PLAN PERIOD - M EDIU M PROJECTS 


MD^C 














MD C 

SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 

APPROVAL 

APPROVED 
COST (RS. 
CROREJ 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

cca (oocr 

HA] 

PLAN OF 
START 

PLAN/ YEAR 
OF 

COMPLETION 

COST (Rs. 
CRORE) 

POTENTIAL CREATED UPTO 1 
3/02 f000 HA) 

UTILISATION 
UPTO 3/02 
(COO HAJ 

REMARKS 

1 

2 

3 

4 

5 

& 

7 

fl 

9 

10 

11 


12 

13 

14 









_NIL_ 



























ft PROJECTS COMPLETED UPTO END OF IX PLAN FRM SCHEMES 





ERM-C 














ERM-C 




-- 









ADDITIONAL 

ADDITIONAL 


SL 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA [000' 
HA) 

PLAN OF 
START 

YEAR OF 

COMPLETION 

COST |Hs. 
CRORE) 

POTENTIAL 
UPTO' 3/02 
<000 HA| 

UTILISATION 
UPTO 2102 

rooo HA.) 

REMARKS 

1 

2 

3 

4 

S 

S 

7 

& 

9 

1C 

11 

12 

13 

14 

IS 


nil- 
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Stufc. SUSP* 


.Stale: SitJjm 




Compendium of Major and Medium Irrigation Projects upto end of IX Plan 

6. ONGOING PROJECTS QF X PLAN - MAJOR PROJECT 
MJG MJO 


SL. 

NO 

NAME OF 

PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Rs, 

CRORE) 

BASING 

RtVER 

DISTRICTS __ 

BENEFITED 

CCA (000' 
HA.) 

STARTED IN 
PLAN 

LATEST 

estimated 

COST (Rs. 
CRORE) 

EXPENDITURE 
UPTO 3 m (Rs. 
CRORE) 

ULTIMATE 

IRR. 

POTEmiAL 

POTENTIAL 
CREATED 
UPTO’ 3/02 

{'m ha) 

UTILISATION 
UPTO ‘3/02 
t'OOO HA.) 

REMARKS 

1 

2 

3 

4 

S 

6 7 

e 

9 

10 

11 

12 

13 

14 

15 








. m 






















7. ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 


MD-0 














MD-0 

SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(fts 

CRORE) 

BASIN/ 

RIVER 

districts 

SENEFITTEO 

TYPE 

CCA f000 r 

HA,} 

STARTED IN 
PLAN 

Latest 

estimated 

COST tRs. 
CROREl 

EXPENDITURE 
UPTO 3/02 (Rs. 
CRORE) 

ultimate 

IRR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO' 3/02 
rooo HA} 

UTILISATION 
UPTO 3/02 
{’000 HA } 

REMARKS 

1 

2 

3 

4 

5 


7 

6 

9 

it 

11 

12 

13 

14 

15 









- 





























8 ONGOING PROJECTS Of X PLAN - ERM SCHEMES 






ERM-O 












ERW-Q 

SL 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

{Rs. CRORE) 

NAME OF 
oreginal 
PROJCT 

BASIN/RIVER 

□ISTRtCTS 

BENEFITTED 

LATEST 

STARTED IN ESTIMATED 
PLAN COST {Rs 

CROREl 

EXPENDITURE 
UPTO 3/02 {Rs, 
CRORE) 

ADDL. ULT. 
IRR, 

POTENTIAL 

ADDL. 
POTENTIAL 
CREATED 
UPTO r 3/02 

ADDL, 

UTILISATION 
UPTO '3/02 

I'OOO HA.l 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

B 9 

10 

11 

12 

13 

14 
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Suite: Siffctn 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Siffom 


& NEW PROJECTS OF X P L AM MAJO R PROJECTS 


MJ*N 


MJ'N . --------— 

Z W 

- or 

NAME OF 
PROJECT 

t 

YEAR OF 
APPROVAL 

3 

APPROVED 

COST 

ms. CRQRE) 

4 

BASING 

RIVER 

5 

districts 

BENEFITED 

S 

TYPE 

7 

CCA {000' 
HA.) 

8 

LATEST ESTIMATED COST 
(Rs. CHORE) 

9 

EXPENDITURE UPTO 3/02 (Rs, 
CRORE) 

10 

ULTIMATE IRR. POTENTIAL 
{ 000 HA) 

11 

REMARKS 

12 









_NIL--- ——-- 






















10 NEW PROJECTS OF X PLAN MEDIUM PROJECTS 




MD-N 











MON 

SL. 

NO, 

1 

NAME OF 
PROJECT 

2 

YEAR OF 
APPROVAL 

3 

APPROVED 

COSTfRs 

CHORE) 

4 

basin; 

RIVER 

5 

DISTRICTS 

8ENEFITTED 

6 

TYPE 

7 

CCA (0QQ b 

HA.) 

B 

LATEST ESTIMATED COST 
(Rs. CRORE) 

9 

EXPENDITURE UPTO 3/02 (Rs 
CRORE) 

a 

ULTIMATE IRR. POTENTIAL 
{ 000 HA) 

10 

REMARKS 

11 

_ _ . -- NIL—-— --— -. .. ” ---- 


11. NE W PROJECTS OF X PLAN ERM SCHEMES 


E RM-ti 


SL 

NO 


NAME OF YEAR OF 

PROJECT APPROVAL 


APPROVED NAME OF 
COST ORIGINAL 
(R5. CRORE) PROJECT 


BASIN/RIVER 


districts 

BENEFITED 


2 3 4 


7 


ERM-N 


LATEST ESTIMATED COST 

EXPENDITURE UPTO 3/02 {Rs. 

ULTIMATE IRR. POTENTIAL REMARKS 

(Rs. CRORE) 

CRORE) 

fODO HA) 

a 

9 

10 11 


■NIL—- 
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SUMMARY SHEET \ Upto End of IX Plan) 


STATE: TAMINADU 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 1500 Th.Ha. 


A 


B 


C 


PROJECTS TAKEN 
UPVCOMPLETED 

Taken Up 



Pre-Plan 

Plan 

Major 

17 

5 

Medium 

7 

41 

ERM 

0 

14 

Total 

24 

60 


POTENTIAL CREATED (Th. HaJ 


Major 

Completed 

Projects 

Pot. 

Created 

1363 

Medium 

146 

ERM 

40 

Total 

1549 

Estimate/Expenditure (Rs crores) 

(Ongoing Projects) 

Major 

tec 

0 

Medium 

104 

ERM 

1609 


Completed Ongoing 


Pre 

Plan 

Plan 

Pre 

Elan 

Plan 

17 

5 

0 

0 

7 

39 

0 

2 

0 

It 

0 

3 

24 

55 

0 

5 


Ongoing Projects 

Ult P- 

Pot. Created 

0 

0 

7 

G 

9 

9 

16 

9 


Expenditure Upto end of March 2002 

0 

44 
S67 
911 


Total 


1715 
















































State; 'Tanufmufu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Stat i!.- 'lutruihudii 


tami lnaou 

1. PROJECTS COMPLETED DURING PRE-PLAN PERIOD MAJOR PROJECTS 


MJ - C 

SL. 

NO. 

: (PR) 

NAME OF PROJECT 

BASIW 

RIVER 

districts 

SENE FITTED 

TYPE 

1 

2 

3 

4 

5 

1. 

Tambrapaml Anicut System 

lambrapamt 

Tfrunelveli 

Diversion 

2, 

Srivftikuntam Anicut Sysleru 

Tambraparnl 

Tirunelveli 

Diversion 

3. 

Cauvery Delta System 

Cauvery 

Thanjavur 

Diversion 

A. 

Kali nga ray an Anicut System 

Cauvery f 
Qhavaru 

Erode 

Diversion 

5, 

Maruthur System 

Tambraparnl 

Tirunelveli. 

Thodthukkudi 

Diversion 

6. 

Kodlvery Anicut System 

Cauvery/ 

Ehavani 

Erode 

Diversion 

7. 

Thimkoilur Anicut System 

Ponnaiyar 

Cnddalore 

Diversion 

a. 

Ssiftiatiiaps Anicut System 

VolSar 

Cud da] ore 

Diversion 

9, 

palar Anicut System 

Palar 

Kanthlpuram 

Diversion 

10. 

Cheyyar Anicut System 

Cheyyar 

Vellore 

Diversion 

11. 

Poiney Anicut System 

Homey 

Vellore 

Diversion 

12. 

Periyar System 

periyar, Vaiga Madurai 

Diversion 

13 

Lower Colerosn Anicut System 

Cauvery 

Cuddaloro 

Thanjavur 

Diversion 

14 

Kodayar System 

Kodayar 

Kanyakumari 

Diversion 

15. 

Welling ion Reservoir 

VfclLar 

Cuddalore 

Divers ion 

IS. 

Kattalal 

Cauvery 

TiieluraPaHL 

Thanjavur 

Diversion 

17. 

Cauvery Metier 

Cauvery 

Thanjavufr 

PudukkottaJ 

Storage 


YEAR OF C0ST 

. _ ' COMPLETIO reentry 

(00Q 1 HA J START H (Rs. CRORE) 


103.60 


Sub-total : 

Say 


MJ - C IPP) 

' ™« A1 imuSAiio 

POTENTIAL UPTO 

UPTO 1 m2 REMARKS 

f° QQHA l I'OOOHA.I 

10 11 12 


Ancient 


28.36 

26.36 

186$ 

0.18 

16 36 

18.36 

1889 

0.93 

504.64 

504 64 IS Willi Pondichery 

1893 

Q 02 

11,33 

11,33 

1894 

0 01 

13,90 

13.90 

1894 

0 03 

it.aa 

19.83 

1895 

0.04 

14.26 

14 26 

1895 

0 11 

24.52 

24.62 

1895 

o.afi 

43.56 

46,66 Improvements 

subsequently in Plan 

1896 

0.10 

14.57 

14.57 

1097 

0.30 

12T6 

12 76 

T897 

103 

76.08 

76 08 Modernisation 

subsequently in Plan 

1903 

0 31 

66.00 

68.00 

1906 

1,61 

51,80 

51.80 

1925 

0.26 

12 46 

12.48 

1926 

0 42 

49.45 

49.45 Extension 

subsequently in 

1934 

6.63 

130,55 

130,S5 


12.29 

1097.45 

1097.45 


12 

1097 

1097 


made 


made 
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State; 'Tiitmfmufu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: lamifnadu 




2 PROJECTS COMPLETED OUfllNft PRE PLAN PERIfjO MFDItJ M PROJECTS 


MD - C (PP> _ _ _ MO-C(PP) 

VFi □ nc DATPUTifti UI ILIbAT IU 


Si 


BASING 

DISTRICTS 

TYPE 

CCA 

YEAR OF 

YEAR OF 

COST 

POTENTIAL 

UHLl^A 1 ru 

N UPTO 

NO. 

NAME: OF PROJECT 

RIVER 

BENEFITED 

{0Q9 r HA.) 

START 

COMPLETED 

N 

<Rs. CRORE) 

UPTO' 3/02 
{'000 HA) 

„ * REMARKS 

‘3ft 2 

1 

2 

3 

4 

S 

a 

7 

a 

B 

to 

11 12 

1. 

Wlah-muthur 

palar 

Cud da loro 

Di version 



tsat 

Q.flT 

2.45 

2.45 

2. 

Vallur Anicut Sysiem 

Koratalayar 

Kanchtpuram 

Diversion 



tat? 3 

0,01 

2,11 

2.11 

3. 

Chennbarambnfckarn Tank 

Cooum 

Kanchipuram 

Storage 



taaj 

0,09 

e. 86 


4 

Vlrurihachaiarci Anicut System 

Marcimuklha 
Nadi, a 
tributary of 
Ponnalyar/ 
Manimuiktlia 

GuddalCtfe 

Diversion 



1B93 

0.01 

4.34 

4,34 

3, 

euandtiurai Anicul System 

Vellar 

Cuddaiore 

Diversion 



1093 

0.07 

7,40 

7.40 

6 

Nandhiy af Channel 

Cauvery / 
Nand Iliya r 

ThlruehtraFalli 

Diversion 



1999 

0.01 

4.03 

4.03 

7 

Bar li r Tank 

Ponnatyar 

□ harm apart 

Storage 



1999 

0.0$ 

2.59 

2.59 








Subtotal 

0.24 

31 78 

31.7* 








Say , 

0 

32 

32 
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5 tail?; HamiffhiJu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: lamfnadv 


3 Prq.IF CTS COMPLETED UPTO END OF -PLAN PERIOD - MAJ OR PROJECJS 


MJ-C 


MJ-C 

SL 

NO 

NAME Of PROJECT 

YEAR OF 
APPKQVA 
L 

APPROVED BA5LNJ 

COST RIVER 

DISTRICTS 

BENEFIT! £D 

TYPE 

CCA(00a' PLAN OF 
HA) START 

YEARi 
PLAN OF 
COMPLETIO 
N 

CQST(R* 

CRORE) 

POTENTIAL 
UPTO 1 3S03 
('000 HA) 

UTILISATIO 
N UPTO 
3192 

(QOD HA,) 

remarks 

1 

2 

3 

4 5 

6 

7 

B 9 

10 

11 

12 

13 

14 

1 . 

Lower Bhavsifti 

1&49 

9.51 Can very l 

Erode, 

Storage 

83.77 1 

1 

10.34 

83,77 

81.77 



□havarl 

Thimchirapalfl: 


47.63 I 

11 

1 ,47 

47 53 

47 S3 

Taken over from Kerala 



2. 

TirupparappU Weir 
{Kodayar Penanthanl 
Canal) 

1947 

0.61 Kodayar 

Kanyakumarl 

Storage 

16,21 

Govt. 









3. 

MetturCanal System 

1949 

1,83 Cauvery 

Salem. Erode 

Storage 

1621 1 

II 

1.93 

16.21 


4. 

CliUiarpaltanamkal 

1964 

6.67 Kodaya* 

Kaiiyakuniari 

Storage 

14.92 III 

IV 

7,66 

14.93 

U.93 


5, 

Parambjkulann Aliyar 

1962 

37,73 Cha1akutly h 

Coimbatore, 

Storage 

101.25 II! 

VI 

43.71 

101.25 

101.25 


(Irrigation) 


BharatpHira 

Erode 















Sifb-tolal : 

66.13 

26609 

285 69 









Say . 

66 

266 

266 

- - - - -- 


2G9 
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State; latnifttad'u 


Compendium of Major and Medium Irrigation Projects upto ©rid of IX Plan 


State: Jamifttadis 


4 PROJECTS COMPLETED UPTQ END Of IX -PLAN PERIOD - MEUTUM PRO JECTS 


MD-C 











MD-C 

fiL. 

NO. 

NAME OF PROJECT 

YEAR OF 
APPROVA 
L 

APPROVEO 
COST (RS. 
CRQRE) 

0A5IN/ 

RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA [GW PLAN OF 
HA.) START 

PLAN/ YEAR 

OF 

COMPLETIO 

N 

COST (Rs. 
CHORE | 

POTENTIAL CREATED 
UPTO 3/02 fOOO HA) 

UHLISATIQ 
N UPTO 
*3/02 I'OOO 
HA.) 

REMARKS 

1 

2 

3 

4 

5 

5 

7 

B 9 

10 

11 

12 

13 

14 

1. 

Manlmuthar 

1950 

153 

Mctnimulhar, 

Tirunftlvell. 

Storage 

1 

41 

5,26 

e,09 

fi.00 






Tamhraparm 

Thoolhukudi 








Z 

Anwavathy 

1953 

2.97 

Can very / 

Coimbatore, 

Storage 

1 

41 

3,04 

6.70 

0.70 






Am-aravathy 

Erode 








3. 

Kri&hnaglrl 

1955 

2.02 

Pennaiyar 

Dharmapurl 

Storage 


IE 

1.59 

3.64 

3 64 


4. 

Vaigiii Reservoir 

1954 

3.30 

Vaigai 

Madurai, 

Storage 

1 

H 

3.47 

6.91 

6 91 

Modernisation done 






Ramanathapura 







Subsequently in Plan 

* 

Arniar 

1951 

1.06 

Arniar 

Kanthipuram 

Diversion 

1 

14 

1.06 

2,46 

2.46 

IS wtth Andhra Pradesh 

S. 

Sathanur Reservoir 

1954 

2.63 

Pennaiyar 

Veil are, 

Storage 

1 

II 

2.B2 

9 70 

9.70 

Improvements made 






Cuddalore 







subsequently in Plan 

a. 

Putlambadi Canal 

1957 

2,63 

CauwLTy 

ThiruchirapaiEi 

Storage 

II 

II 

2 06 

6.94 

8.94 


7, 

Vidur 

iflsa 

0.42 

Varahanadtu 

Cuddalore 

Storage 

II 

11 

0.69 

0.69 

0.89 


► 

Neyyar 

1950 

0.91 

Neyyar 

Kan yak u marl 

Storage 

II 

III 

0 90 

2 35 

2,35 

IS with Kerala 

9 

Faiar po rand a tar 

1970 

2*56 

Cauvary 

Dindlgul 

Storage 

tv 

V 

5. B0 

4.06 

4.00 


9, 

tiemukhi Reservoir 

1964 

0,67 

Vella r 

Cuddaktra 

Storage 

III 

III 

1 1ft 

2.02 

2,02 


to. 

Ramanadhl Resorvoii 

1966 

o.ar 

Tambnaparani Tlrunelveli 

Storage 

III 

tv 

1 82 

0.20 

0.20 


11 

MitnimuklhaiiBdhi 

Reservoir 

I960 

0.9 1 

Vella r 

Cuddalore 

Storage 

AP 1966-61 

rv 

1,19 

1.62 

1.62 


12. 

Gatananadhi 

1966 

0.99 

Tanibraparanl TlnmelvcN 

Storage 

AP 1967-6* 

V 

2.1 B 

0.41 

0.41 



Reservoir 












13, 

Parappalar Reservoir 

1970 

0,3S 

Cauvery 

Dindigul 

Storage 

IV 

V 

1,01 

0.41 

0 41 


14 

Cliirinar Reservoir 

1970 

1.05 

Can very 

Dhamiapuri 

Storage 

IV 

V 

2 19 

0.76 

0.76 


15, 

Thandarai Anient 

1979 

0,47 

PA Far 

Vellore 

Diversion 

IV 

V 

0.&4 

0.57 

0.57 


16- 

Ponnantar 

1970 

0,46 

cauvAry 

Thiruchirapalti 

Storage 

IV 

V 

1,06 

0,74 

0.74 


17. 

Kodaganar 

Reservoir 

UA 


Cauvery 

Dindlgul 

Storage 

IV 

v 

HA 

- 


Dam breathed in 1977 

ia. 

Kandan Channel 

1970 

0.32 

Pen naiyar 

Vellore, 

CuddUlore 

Diversion 

IV 

V 

1,11 

0,17 

0.17 


15. 

Karuppanadi 

1970 

1,40 

Tambraparani TmiittlvaN 

Storage 

IV 

AP 1976-79 

2.77 

l.tfi 

1.16 



Sub Total of Page 

42.24 

65.52 

65.S2 
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Stdt€; 7 afuifmufu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State; lamifnadu 


Total Qf MD-C 


Say 


147 QJ 


_ 11 3 .sa 

114 


MD-C 

YEAR OF 

*1“ NAME OF PROJECT APPROVA 
NO. |_ 

APPROVED 
COST tRS. 
CRORE) 

BASIN/ 

RIVER 

districts 

BENEFIT TED 

TYPE 

CCA (000 1 PLAN OF 
HA.J START 

PLAN/YEAR 
OF 

CQMPLETIO 

H 

COST (RS 
CROREJ 

POTENTIAL CREATED 
UPTO' 3/Q2 fOOG HAj 

UTILI5ATIO 

N UPTO 
'3/02 ( 000 
HA.) 

1 2 

3 

4 

5 

6 

7 

9 

9 

10 

11 

12 

13 

20. Marudhanadi 

1971 

0.99 

Vaigai 

Dindtgul 

Storage 


IV 

V 

5.11 

1.53 

1 S3 

21. Gundar Reservoir 

1976 

0.58 

Gundar 

Tirvnelvoli 

Storage 


AP 1979^t 

VI 

1.28 

0-04 

0.04 

22 PNavukkal 

1971 

0.76 

Vaippar 

Vrnidll un agar 

Storage 


IV 

V 

2,23 

1.07 

1 07 

2J. Varadamanadi 

UA 


Cauvery 

pindigul 

Storage 


V 

V 

1 7fl 

q.21 

0.29 

24. P T Rajari Canal 

UA 


Vaiqar 

Madurai 

Diversion 


V 

AP 1979-80 

0.86 

0.68 

0.68 

25. Varatiupalfafn 

UA 


Canary 

Erode 

Storage 

* 

V 

V 

1.71 

1.21 

1.21 

Raservoir 

26 Guiidenpaitam 

UA 


Caovery 

Erode 

Storage 

(MS 

V 

V 

1.41 

0,92 

0 92 

Rosarvolr 

27. Panibar 

1977 

1,60 

Ponnaiyar 

Dhannapun 

Storage 

1.62 

V 

VI 

3.06 

1 62 

1.82 

2B. Sathanur Right Bank 

1976 

3.S6 

pennaiyar 

Cuddalor® 

Diversion 

- 

V 

VI 

3,91 

8 50 

8.50 

Canal 

29. V0mha*Qttal 

1961 

3.65 

Vaippar 

Viructhunagflf 

Storage 

327 

AP-1079'H! VII 

4,92 

3,28 

3.28 

Resorvalr 

30. Vattarnalai Karai 

UA 


Cauvery 

Erode 

Storage 


V 

V 

1.85 

1.20 

1,20 

Odai Reservoir 

31. Vartiar Reservoii 

1981 

5.60 

pemiaiyar 

Dharmaptiri 

Storage 

3.46 

VI 

VI 

12,03 

3.46 

3 48 

32. Thopparyar fteservoii 

UA 


Can very 

Dharmapurl 

Storage 

- 

VI 

VII 

5.92 

4.31 

4.31 

13. Icftamhadi AnTcut 

1981 

2.30 

Pennsiyar 

Dharmapurl 

Diversion 

2 S3 

Vt 

VTI 

3,94 

2.53 

2.53 

34, SiddhamaHI Resorvol 

UA 


Cauvery 

Thiruthirapalli 

Storage 

- 

VI 

Vlf 

4.79 

1.7© 

1.70 

36. Noyyal Reservoir 

UA 


Caw very 

Erode 

Storage 


vt 

VII 

13 08 

3 90 

3.90 

36 Kutlilralyar Fteservoii 

UA 


Cauvnry 

□indigul 

Storage 

- 

VI 

VII 

9 01 

1.56 

1.56 

17 , AnaimaJuvu Reserva 

1992 

11.46 

Vellar 

Salem 

Storage 

2.81 

Vi 

VII 

11 46 

2.82 

2.82 

38 . KcLavarapolii Resevo 

1982 

5,£2 

Ponnaiyar 

Dharmapun 

Storage 

3,24 

V 

VIII 

- 

3.24 

1.24 

39. Ora Lit u pa lay am 

UA 


Cauvory/ 

AmaravaiHy 

Erode 

Storage 


VI 

Vlt 

1645 

4.20 

4 20 







Sub Total Of Page 

104.79 

4B.06 

48 06 


113.EG 


14 


114 
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State; lamilnadu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: * 7 amifnadu 


5. PROJECTS COMPLETED UPTO END OF IK PLAN - ERM SCHEMES 


ERM-C 


SL 

NO, 


YEAR OF 

NAME OF PROJECT APPROVA 
L 


APPROVED 

COST 


NAME OF 
ORIGINAL 
PROJECT 


BASFN/RLVER 


DISTRICTS 

BENEFfTTED 


TYPE 


CCA (000' 
HA,) 


PLAN OF 
START 


YEAH OF 
COMPLETIO 
N 


ADDITIONAL 
COST (Rs POTENTIAL 
CRORE) UPTO’ 3/02 
( 000 HAJ 


nmimuim 

L 

UTIUSATIG 
N UPTO 

• ■nm fiimn 


1 


2 


14 5 


a s to 


ii n ii i4 


1. 

New Kattalal High 

Level Canal 

UA 

“ 

Kattalal 

Cauvery 

Thanjavur, 

Thlruchirapslli 

n 

It 

2.25 

fl.34 

6,34 

2, 

Improvements to 

Palar Ariicul System 

UA 

- 

Palar 

Palar 

Changalpattu, 

Vellore 

111 

III 

13.61 

1.13 

1.33 

3 

Satltanur Stage II 

UA 

- 

Sathanur. 

Reservoir 

Penn 1 par 

Tifuvannsmalai, 

VUIupuram 

III 

III 

<3 60 

202 

2 02 

4 

Valgd 

Modernisation 

UA 

- 

Vaigai 

Reservoir 

VaigaJ 

Madurai, 

Sivagangat 

AP 1968-63 

V 

9 M 

4,05 

4.05 

G, 

Periyar Vatgai 
improvements Phase 

1976 

41.04 

Periyar 

SystBjn 

Periyar Vaigai 

Madurai, 

PindigaF 

V 

VI 

46.00 

10.31 

10.31 

6 

Remodelling 

Ana ntha liar Charnel 

UA 

- 

Kodayar. 

System 

Kodayar 

Kanyakumari 

VI 

VI! 

4 96 

1 SG 

1 0B 

t- 

Extension of Right 

UA 

- 

Thirupparapp Kodayar 

Kanyakumari 

VI 

V|| 

o.ae 

0.19 

0.19 


Bank Canal of u Wolf 

Thiftipparappu 

Anirnl 


3 

PAP ayacul 

Extension 

UA 

“ 

ParaxnblkuLo 
m Aliyar 

Periyar 

Coimbatore, 

Erode 

AP 1978-80 

vi it 

10.21 

No additional Imnefd 

9 

Periyar Vaigai 
Improvement pti-ll 

1964 

56.66 

Pefiyar 

system 

Periyar, Vaigai 

Madura 

VI 

VI FI 

136 14 

6.54 

8.54 

10. 

Kodaganar 

Reconstruction 

UA 

- 


Kadaganar. 

C a Livery 

Dindigul, Tricky 

VII 

VJI 

18.90 

3 79 

1.79 

11. 

Strengihening of 

UA 



Periyar 

Madurai 

VI 

VIII 

13 17 

No additional benifit 


Periyar Dam 


Sub Tola! 262,32 40.43_40.43 

Say 262 40 40 


ERM-C 

REMARKS 

15 
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State; nfamifnatfu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Ijmiftuufu 


i 


6. ONGOING PROJECTS OF X FI AN - MAJOR P ROJECT 


MJ-O 


LATEST EXPENDITU ULTIMATE POTENTIAL UTILISATlO 


su 

NO 

YEAR OF 

NAME OF PROJECT APPROVA 
L 

APPROVED 

COSTIRs 

CRORE) 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

type 

CCA [m<y STARTED ESTIMATED 
HA J IN PLAN COST (R$. 

CRORE) 

RE UPTO 
3JQ2 (Ra 
CRORE) 

1PR. 

POTENT! A 

L 

CREATED 
UPTO 1 3/0Z 
( Q00 HA) 

N UPTO 
( 000 
HA.) 

REMARKS 

1 

2 3 

4 

5 

6 

7 

a 

g io 

11 

12 

13 

14 

IS 


‘NIL- 


7, 


MD-O 


MD-O 


SL- 

NO. 

NAME OF PROJECT 

YEAR OF 

APPROVA 

L 

APPROVED 

COSTfRs* 

CRORE) 

SASI-Ni 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

1 

1 

3 

4 

5 

6 

7 

1, 

NangFinjiar Resevoir 

UA 

* 

C-auvery 

DLndigul 

Storage 

2. 

ifrukhanyudi 

Reservoir 

UA 


Vaippar 

Vlrudhunagar 

Storage 


latest 

CCAfOOO' 5TARTED ESTIMATED 
HA.) in plan COST |R* 

CRORE) 

EXPEND! TU 
RE UPTO 
3/02 (R*. 
CRORE) 

ULTIMATE 

IRR. 

POTENT! A 
L 

POTENTIAL 
CREATED 
UPTO- 3/02 
[■0D0 HA) 

UTUSATO 

N UPTO 

'mi coco 
HA-1 

REMARKS 

a 

9 

10 

11 

12 

13 

14 

15 

2,M 

VfM 

4i,ea 

29.$4 

2 55 

- 

- 


3.96 

Vi ii 

62-20 

14.26 

4 04 

- 

- 



Sub Total 

103 as 

43.90 

?"l9 





Say 

104 

44 

7 
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State; 'lamifhatfu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: lamifiiadu 




B, ONGOING PROJECTS Of X PLAN - ERM SCHEMAS 


ERM-Q ERM-0 


SL 

NO. 

NAME OF PROJECT 

YEAH OF 
APPRQVA 

L 

APPROVED 

COST 

(Rs. 

CRORq 

NAME OF 
ORIGINAL 
PROJCT 

BA5IIWRIVER 

DISTRICTS 

BENEFITED 

STARTED 
IN PLAN 

LATEST 
ESTIMATED 
COST {RS. 
QRQRE} 

EXPENDITU 
RE UPTO 
im {Rs. 
CRORE1 

AODL, 
ULT IRR 

POTENT* A 

L 

ADDL 

POTENTIAL 

CREATED 
UPTO' 3702 

ADDL. 
UT1USATIO 
NUPTO 
3/02 rooo 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

a 

9 

10 

11 

12 

13 

14 

1 

Water Resources 

Consolidation 

Projects 


SC 7 49 

WRCP 

Slate-Wide 

S tale -Wide 

VIII 

1531.06 

B63.90 

9,00 

9.00 



2 

Shanbagalhiopo Res. 





ThlmvamimaUi 

tx 

34.00 

0 44 





3 

Reservoir across 
theyyar naar 
kuppanatham 





Thiru Mariana lai 

EX 

43.50 

717 












Sub Tola! 

1609.36 

666.51 

9.00 

9.00 










Say 

1009 

0S7 

9 

9 








9 

NEW PROJECTS OF X PLAN - MAJOR PROJECTS 






MJ-N 












MJ-N 

SL 

NO 

name of PROJECT 

YEAH OF 
APPRQVA 

L 

APPROVED 

COST 

CHORE) 

DAStN t 
RIVER 

DISTRICTS 

8ENEFITTED 

TYPE 

CCA (000 ' LATEST ESTIMATED 
HA.) COST (Rs. CRQRE) 

EXPENDITURE UPTO 
3/Q2(Rs. CRORE) 

ULTIMATE IRR. 
POTENTIAL f'000 HA) 

REMARKS 

1 

2 

3 

4 

5 

B 

7 

a 

9 

to 


11 


12 



274 

































State; Qamifnadu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Tamifhadu 


10. NEW PROJECTS OF X PLAN - MEDIUM PROJECT'S 


MD-N 


S 05 

P r 

NAME OF PROJECT 

YEAR OF 
APPRGVA 
L 

APPROVED 

CQST(Rs 

CR ORE1 

BASIN/ 

RIVER 

DISTRICTS 

RE REFITTED 

TYPE 

T 

2 

3 

4 

5 

6 

1 


CCA (COO' LATEST ESTIMATED EXPENDITURE UPTO ULTIMATE IRH 

HA.) COST (Rs. CRORE) 3/02 {Ra. CRQRE) POTENTIAL {'000 HAJ 

a 8 9 10 


MD-N 


REMARKS 

11 


■NIL’ 


n. NEW PROJECTS OF X PLAN - ERM SCHEMES 

ERM-N 


ERM N 


SL. 

NO 

NAME OF PROJECT 

YEAR OF 
APPRQVA 
L 

APPROVED 

COST 

<r 5 . 

CRORE) 

NAME OF 
ORIGINAL 
PROJECT 

DISTRICTS 
BAStN/RtVER (JENEFITTEP 

LATEST ESTIMATED 
COST IRs. CRORE) 

EXPENDITURE UPTO 
3/02 |R* CRORE] 

ULTIMATE IRR. 
POTENTLAL ('000 HA) 

REMARKS 

1 

l 

3 

4 

5 

a 1 

B 

9 

10 

11 


1 I 

i Enin Of Nilayur 


Channel 


27S 












































































SUMMARY SHEET { Upto End of IX Plan) 

STATE; TRIPURA 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 100 Th.Ha. 



Taken Up 


Completed 

Ongoing 


Pre-Plan Plan 

Pre Plan 

Plan 

Pre Plan 

Plan 

Major 

0 

0 

0 

0 

0 

0 

Medium 

0 

3 

0 

0 

0 

3 

ERM 

0 

0 

0 

0 

0 

0 

Total 

0 

3 

0 

0 

0 

3 

POTENTIAL CREATED (Th. Ha.) 








Completed 

Prelects 

Pot. Created 


Ongoing Projects 





UU P- 

Pot. 

CreaiM 



Major 

0 


0 

0 



Medium 

0 


27 

5 



ERM 

0 


0 

0 



Total 

0 


27 

S 




Estimat^Expendfture {Rs. crores) 
(Ongoing Projects) 

Major 

Medium 

ERM 


Total 


LEG 


0 

228 

€ 


228 


Expenditure Uptoend ol March 2002 


126 


126 
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State: Tripura 


Compendium erf Major and Medium Irrigation Projects upto end of IX Plan 


State: Inyurn 




TRIPURA 


1 PROJECTS COMPLETED DURING PRE-PLAN PERIOD- MAJOR PROJECTS 


MJ -C ( 

SL 

NO 

pp) 

NAME OF 
PROJECT 


BASIN/ 

RIVER 

DISTRECTS 

BENEFITTED 

TYPE 

CCA 

iOOO’ HA.} 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST iRs 

CRORE) 

POTENTIAL 
UPTO 3W2 
( OCO HA) 

UTILISATION 
UPTO'3/02 
( 000 HA) 

REMARKS 

1 

2 


3 

4 

5 

e 

7 

a 

9 

10 

T1 

12 


-.NIL- 


? PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MEDIUM PROJECTS 


MD - C (PP) 


N1D-C (PP) 

SL. NAME OF 

NO. PROJECT 

8ASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA 

(O00' HA ) 

PLAN OF 

START 

YEAR OF 
COMPLETION 

COST (R3. 

CROREI 

POTENTIAL 
UPTO r 3/02 
TOM ha] 

UTILISATION 

UPTO "3/02 REMARKS 

f Q00 HA.) 

1 2 

3 

4 

5 

6 

7 

S 

& 

10 

11 12 
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jfdie. Tripura 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Stilts. 'Tripura 


3 PROJECTS COMPLETED UPTO ENO OF IX "PLAN PERIOD - MAJOR PROJECTS 


MJC 


SL 

NAME OF 

YEAR OF 

APPROVED 

BASIN / 

DISTRICTS 

TYPE 

CCA (OCCr 

NO. 

PROJECT 

APPROVAL 

COST 

RIVER 

BENEFITED 

HA.) 

1 

2 

3 

4 

5 

S 

7 

I 


MJC 


PLAN OF 
START 

YEAR I PLAN 
OF 

COMPLETION 

COST(Rs- 

CRORE) 

POTENTIAL 
UPTO' 3/02 
fMO HA) 

UTILISATION 
UPTO '3/02 
('000 HA.) 

remarks 

9 

ID 

11 

12 

13 

14 



4. PROJECTS COMPLETED UFT Q E ND OF IX -PLAN PERIOD MEDIUM PROJECTS 


MD-C 


MO'C 


SL. NAME OF 

NO- PROJECT 


YEAR OF 
APPROVAL 


APPROVED 
COST <RS. 
CHORE) 


BASIN/ DISTRICTS 
RIVER BENEFITED 


CCA (O&Q' 
HA.) 


PLAN OF 
START 


PLAN/YEAR 

OF 

COMPLETION 


COST (Rs. 
CRQRE) 


POTENTIAL CREATED URTQ' 
3/02 < 000 HA) 


UTILISATION 
UPTO “1/02 
( 000 HA.) 


REMARKS 


5 


6 


7 


12 


13 


14 


-NIL- 


S PROJECTS COMPLETED UPTO END OF IX PLAN ■ ERM SCHEMES 

ERMC ERM-C 


SL. 

NO. 

NAME OF 

PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA 1&00' 
HA.) 

PLAN OF 
START 

year of 

COMPLETION 

COST (Rs. 
CROREJ 

ADDITIONAL 

POTENTIAL 

UPTO - 3/02 
rooo HA) 

ADDITIONAL 
UTILISATION 
UPTO ’3/02 
(<000 HA ) 

REMARKS 

1 

2 

3 

4 

S 

6 

7 

a 

9 

10 

11 

12 

13 

14 

IS 


..NIL-- 


280 


























































$iaU: ‘Ttrpuf-a 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


Sute: Tripura 


$ 


5 ONGOING PROJECTS OF X FLAN MAJOR PROJECT 


MJ-O 


MJ-Q 


J 6 

V> HL 

NAME Of 

project 

YEAR OF 
approval 

APPROVED 

COST(Rs. 

CRORE) 

BASIN/ 

RIVER 

1 

a 

3 

4 

5 


DISTRICTS 

BENEFITTED 

TYPE 

CCA {OCO' STARTED 1N 
HA.) PLAN 

LATEST 
estimated 
COST (Rs. 
CRORE) 

6 

T 

ft 9 

10 


EXPENDITURE 
UPTO 1/02 [Rs. 
CRORE) 

ULTIMATE 

IRR, 

POTENTIAL 

POTENTIAL 

CREATED 
UPTO f 3/02 
('two HA) 

UTILISATION 
UPTO'3/02 
fOOO HA,) 

REMARKS 

11 

12 

13 

14 

15 


-NIL— 


7. ONGOmft PROJECTS OF X PLAN MEDIUM PROJECTS 




MD-Q —— _ ___ 

SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(RSr 

CRORE) 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA fOOQ' 
HA.) 

STARTED EN 
PLAN 

latest 

ESTIMATED 
COST {Rs. 
CRORE1 

EXPENDITURE 
UPTO 3/02 (Rs. 
CRORE) 

ULTIMATE 

IRR. 

POTENTIAL 

KUICNIIAL 

CREATED 
UPTO' 3/02 
TOGO HA) 

UTILISATION 
UPTO *3/02 
( 000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

1. 

Gurtlll 

1979 

6 08 

Meghna 

South Tripura 


4 49 

V 

70 4 

3898 

9.8 

3 32 



2. 

Khowai 

1080 

7.1 

Meg tin a 

West Tripura 


4.52 

VI 

76.8 

4S596 

9.32 

124 



X 

Mami 

1901 

a is 

Meghna 

North Tripura 


4.2 

VI 

00 763 

36.02 

7.6 

0 35 










Sub’total 


227,963 

125 596 

26.72 

5.42 

0 









Say , 


22 a 

126 

27 

£ 

Q 



8 ONGOING PROJECTS OF X FLAN - ERM SCHEMES 


ERM-G 


tKIVHJ 

SL 

NO 

NAME OF 

project 

YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rs, CRORE) 

NAME OF 
ORIGINAL 
PROJCT 

BASmmiVER “nef!™ 

STARTED IN 
PLAN 

LATEST 

estimated 

COST (Rs 
CRORF1 

expenditure 

UPTO 3/02 (R$, 
CRORE) 

ADDL ULT. 
IRR. 

POTENTIAL 

ADDL. 
POTENTIAL 
CREATED 
UPTQ‘ 3/07 

ADDL 

UTILISATION 
UP TO' 3/02 
rooo HA.l 

REMARKS 

1 

2 

3 

4 

5 

6 7 

g 

9 

10 

11 

1Z 

13 

14 


--™-NIL. .. 

281 















































































































State; ‘Tripura 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Stats; Tripura 


9, MEW FRQJt: C I S OF X PL AM - MAJOR PROJECTS 


MJ-N 


EL¬ 

MO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

fRs. CROREl 

BASING 

RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCAtOOO 

HA.} 

LATEST ESTIMATED COST 
(R$, CRQRE) 

EXPENDITURE UPTO 3/02 (Rs 
CRORE) 

ULTIMATE IRR. POTENTIAL 
I'OOO HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

9 

9 

IQ 

11 

12 









_NIL” . 






















10. MEW PROJECTS OF X PLAN * MEDIUM PRQJEC T5 




MOM 











MD-N 

SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COSTfRs 

CROREt 

basin; 

RIVER 

DISTRICTS 

BEMEFITTED 

TYPE 

CCA (000' 
HA.J 

LATEST ESTIMATED COST 
jRs. CRORE) 

EXPENDITURE UPTO 3/02 (ft*. 
CRORE) 

ULTIMATE IRR, POTENTIAL 
[ 0Q0 HA} 

REMARKS 

1 

2 

3 

4 

5 

6 

7 

& 

a 

9 

10 

11 































11 NEW PROJECTS OF X PLAN - ERM SCHEMES 




ERM-N 











ERM-N 

SL. 

MO. 

NAME OF 
PROJECT 

YEAR OF 

APPROVAL 

APPROVED 

COST 

(Rs CROREJ 

NAME OF 
ORIGINAL 
PROJECT 

BASIN; RIVER 

DISTRICTS 

BEMEFITTED 


LATEST ESTIMATED COST 
(Rs. CRQRE) 

EXPENDITURE UPTO 3/02 |Rs 
CRORE} 

ULTIMATE IRR POTENTIAL 
Loot} HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 


e 

9 

10 

11 






















































SUMMARY SHEET ( Upto End of IX Plan) 


STATE: UTTARAKHAND 

ULTIMATE IRRIGATION POTENTIAL PROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 346Th.Ha. 
A PROJECTS TAKEN UP/COMPLETED 



Taken Up 


Completed 

Ongoing 



Pre-Plan 

Plan 

Prt Plan 

Plan 

Pre Plan Plan 

Major 

0 

2 

0 

0 

0 

2 

Medium 

0 

0 

a 

0 

0 

0 

ERM 

0 

0 

0 

0 

0 

0 

Total 

0 

2 

0 

0 

0 

2 

POTENTIAL CREATED {Th. Ha.) 







Completed 

Projects 


Ongoing Projects 




Pot. Created 


UltP, 

Pot Created 



Major 



101 

21 



Medium 



0 

0 



ERM 



0 

0 



Total 

0 


tot 

21 



Estimate/Expenditure (Rs. crores) 

(Ongoing Projects) 







LEC 


Expenditure Uplo end of March 2002 


Major 

Medium 

2374 



251 



0 



0 



ERM 

0 



0 



Total 

2374 



251 




283 





























































State: ‘Uttarakhand 


State: ‘IlUamflftand 


\ 

Compendium of Major and Medium Irrigation Projects in India upto end of IX Plan 


1 ? RCJt: C ; 3 C MPLATED O <J - 


,VU - IP?'. 

SL NAME OF PROJECT 

NO. 

basin/ 

RIVER 

DISTRICTS 

BENFFITTCD 

TYPE 

CCA 

(QQO'HA) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST jRs 

CRORE| 

POtEMiAl 

upto' mi 
fOGO HA) 

UtlLlSAfCtt 
UPTO '3/02 
COCO HA,) 

kcmarks 

1 l 

3 

4 

5 

e 

7 

8 

9 

to 

11 

12 


-NIL- 




? PROJECTS COMPLETED DURING PRE-PLAN PERIOD 

- MEDIUM PROJECTS 










MD-C(m 

M0'C(PPJ 

NAME OF PROJECT 

NO. 

1 2 

BASIN/ 

RIVER 

3 

DISTRICTS CCA PLAN OF YEAR OF COST (Ra. 

BENEFITED T'J'PE (000 . HA } start completion GROPE) 

4 5 6?® 9 

POTENTIAL 
UPTO' 3/02 

10 

UTILISATION 

UPTO’3/02 

11 

REMARKS 

12 


-NtL' 


1 PROJECTS COMPLETED UPTO FNP OF IX ^PLAN PERIOD - MAJOR PROJECT^ 


MJ-C 


MJC 

S'- NAME OF PROJECT 
NO. 

1 2 

YEAR OF 
APPROVAL 

3 

APPROVED 

COST 

4 

BASIN/ 

RIVER 

5 

DISTRICTS 

BENE FITTED 

6 

TYPE 

7 

cca (oor 

HA.l 

a 

PLAN OF 

START 

9 

YEAR / PLAN 

OF 

10 

COST (R$. 

CROPS) 

11 

POTENTIAL 
UPTQ h 3/02 

12 

UTILISATION 
UPTO '3/02 

13 

REMARKS 

14 








-NIL 



















------ 


205 
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State: I Uttwaf$mut 


Compendium of Major and Medium Irrigation Projects in India upto end of IX Plan 


t S' ta te: 'U tta r a nd 


4 PROJECTS ■■ MPLE1ED UPTO END Of M -PLAN PERIOD - MEDIUM PROJECTS 


MD-C MD-C 


^ NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST [RS, 
CHORE) 

BASIN 

RIVER 

DISTRICTS 

eeNEFrrreo 

TYPE 

CCA (DtHT 
HA.} 

PLAN OF 
START 

plan;year of 
COMPLETION 

COST {RSr 
CRORE) 

POTENTIAL CREATED UPTO’ 
3/02 ('000 HA} 

UTILISATION 
UPTO '3/02 
['000 HA.} 

REMARKS 

J _ 2 

„„3 

4 

s 

6 

7 

S 

e 

10 

11 

12 

13 

14 




5. PROJECTS COMPLETED UPTO END OF IX PLAN, 7 ERM SCHEMES 


ERM-C ERM-C 


SL 

NO- 

NAME OF PROJECT 

TEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 

PROJECT 

RASEN/RlVFH DISTRICTS 

BAbEN/RlVER BENIEFITTED 

TYPE 

cca (ootr 

HA.] 

plan of 

START 

YEAR OF 
COMPLETION 

COST (Rs. 
CRORE] 

ADDITIONAL 
POTENTIAL 
UPTO' m2 
rooo HA) 

ADDITIONAL 

utilisation 

UPTO '3/02 
rooo HA.1 

remarks 

t 

2 

3 

4 

5 

G 7 


9 

tq 

11 

12 

13 

14 

15 


■NIL- 


286 




































\taic: 'lUlsrak-fumd 


Compendium of Major and Medium Irrigation Projects in India upto end of IX Plan 


Stair.: 'Uttarakhand 


ONGOING PROJECTS QF X FLAN - MAJQH PROJECT 


mj-q 


^ NAME OF PROJECT 

1 2 

YEAR OF 
APPROVAL 

3 

APPROVED 

COSKRs. 

CRORE) 

4 

BASING 

RIVER 

5 

DISTRICTS type 

BENEFlTTED 

6 7 

CCA{000' 

HA.) 

8 

STARTED IN 
plan 

9 

LATEST 
ESTIMATED 
COST{Rs 
CRORE} 

10 

EXPENDITURE 
UPTO 3/02 (Ri. 
CRORE) 

11 

ULTIMATE 

IRR 

POTENTIAL 

12 

POTENTIAL 
CREATED 
UPTO’ 3/02 
fOOO HAS 

13 

UTILISATION 
UPTO "3/02 
(MO HA.) 

14 

REMARKS 

15 

1 Jamrani Darn 

1^73 

61 25 

Gariy 4 

NamitJl, Storage 

ftampur. Hareily 

H50-3 

V 

937 93 

23.57 

60,60 

21,00 

15.00 


1 Uktiwar Vyasi 



Ganga 

SiiHranpuf, Storage 

Muzzafarpur, 

Meerut, 

GhjjuLud 

140 

V 

144100 

227,26 

40.00 









Sub-total 


2373.93 

250.85 

100.60 

21.00 

15,00 







Say 


2374 

251 

101 

71 

15 






7 ONGOING PROJECTS OF X PL. AN - MEDIUM, PROJECTS 






MO-O 










Oj r YTC.Il3Tl A j 

1 IT]t I^ATtrUU 

MDJD 

SL ' NAME OF PROJECT 
NO, 

1 2 

YEAR OF 
APPROVAL 

3 

APPROVED 

COST{Rs, 

CHORES 

4 

BASLN/RIV 

ER 

S 

DISTRICTS T¥pE 

BENEFITED 

6 7 

CCA (000' 
HA,) 

B 

STARTED IN 
PLAN 

latest 

ESTIMATED 
COST IRs 

10 

EXPENDITURE 
UPTO 3/02 {Rs. 
CRQRE1 

M 

ULTIMATE 

IRR. 

POTENTIAL 

12 

PU T EN 1 JAL 
CREATED 

UPTO' 3/02 
13 

U 1 1 L1 & A PI 

UPTO '3H>2 

rooo HAT 

14 

REMARKS 

15 


287 

















































































Stalt*; *111 tarntui 


Compendium of Major and Medium irrigation Projects in India upto end of IX 


Plan 


$ ta tc: J Utta mfcfm nd 


■> 


ljt y aranchal 

ERM-O 





8. ONGOING PROJECTS OF X PLAN - ERM SCHEMES 




Uttar Pradesh 

ERM-Q 

^ NAME OF PROJECT 

2 

YEAR OF 
APPROVAL 

3 

APPROVED 

COST^Rs 

NA‘ OF 

ORIGINAL 

BASIN/RIVER 

DISTRICTS 

BENE FITTED 

7 

STARTED IN 

PLAN E S^L ED 

COST (Fts, 

8 9 

EXPENDITURE 
UPTO 3/02 {Rs 

ADOL. ULT. 

IRR. 

ADDL. 

POTENTIAL 

ADDL, 

UTILISATION REMARKS 

CRORE) 

A 

PROJCT 

5 

fi 

CRORE) 

10 

POTENTIAL 

11 

CREATED 

12 

upto mi 

13 

14 


■NIL— 


9. NEW PROJECTS OF X PLAN . MAJOR PROJECTS 


MJ.N 


MJ-N 


SL 

NO. 


NAME OF PROJECT 


YEAR OF 
APPROVAL 


J_2_1 


APPROVED 

COST(Rs 

CRQRE] 

A 


BASIN.- 1 

RIVER 

5 


DISTRICTS 

BENEEirrED 

t 


TYPE 


CCA jOOtr LATEST ESTIMATED COST jRs. EXPENDITURE UPTQ 3fQ2 jRs ULTIMATE IRR. POTENTIAL 
HA.) CHORE) CHORE) (TWO HA) 


REMARKS 


7 _0 


9 


10 


11 


1Z 


MD-N 


in NEW PROJECTS Of X PLAN .MEDIUM PROJECTS 


MO-N 


SL, 

NO. 


NAME OF PROJECT 


YEAR OF 
APPROVAL 


±2_i 


APPROVED 

COST(R& 

CRORE) 

4 


OASIN/RIV DISTRICTS 

ER BENEFITTED 

„L 


TYPE 


CCA fOOO' LATEST ESTIMATED COST (Rs. EXPENDITURE: UPTO 3/02 {Rs. ULTIMATE IRR. POTENTIAL 
HA ) CRORE) CRORE) ('000 HA) 


REMARKS 


7 


9 


10 


li 

















































State: 'Uttarakhand 


Compendium of Major and Medium Irrigation Projects in India upto end of IX Plan 


$ tutor ‘UttarafchiTnJ 


Kr /, PROJECTS OF .<.* ■ — 7 : \ 




SL¬ 

UG. 


NAME OF PROJECT 


J___Z 


YEAR OF 
APPROVAL 
I 


APPROVED NAE OF 
COST ORIGINAL 
(Rs. CRORE1 PROJECT 
4 5 


&ASJN/RIVER 


DISTRICTS 

BENEFITED 


3. 


] 


LATEST ESTIMATED COST [R% EXPENDITURE UPTO 3rt>2 'Re. 
CHORE) CHORE) 

S ___ 9 _ 


ULTIMATE |R«. PQTENTlA'.. 

{'OQC HA] 

10 


v-yrAMT^S 

11 











































SUMMARY SHEET ( Upto End of IX Plan) 


STATE: UTTAR PRADESH 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 12154 Th.Ha. 


A 


PROJECTS TAKEN UP/COMPLETED 


Major 

Medium 

ERM 

Total 


Tahen Up 

Completed 

Ongoing 

Pre-Plan 

Plan 

Pf* Plan 

Plan 

Pre Plan 

Plan 

15 

50 

15 

42 

0 

3 

0 

40 

0 

40 

0 

G 

0 

25 

0 

20 

0 

5 

15 

115 

15 

102 

0 

13 


B POTENTIAL CREATED (Th. Ha,) 



Completed 

Ongoing Projects 


Projects 




Pot. Created 

Ult P + 

Pot- Created 

Major 

6498 

2330 

730 

Medium 

302 

0 

0 

ERM 

348 

112 

29 

Total 

7148 

2442 

759 


C Estimate/Expenditure (Rs. crores) 


{Ongoing Projects) 

LEC 

Major 

9243 

Medium 

0 

ERM 

1472 

Total 

10715 


Expenditure Upto end of March 2002 

4114 

0 

951 

5065 


291 
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State: f UUar<Pntde$H 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State; VtUiT <Vradi\sh 


UTTAR PRADESH 

1 PROJE CTS COMPLETED DURING PRE-PLAN period ■ major p r ojects 


MJ -C(PP] 


MJ-C(PP) 


SL 

NO 

NAME Of PROJECT 

BASIN/ 

RIVER 

DISTRICTS BENEFITED 

TYPE ! 

1 

2 

3 

4 

5 

1. 

Uppe=r Gang a Canal 

Gangs 

Bijnor 

Diversion 

2. 

Eastern Yamuna Canal 

Ganga/ 
Yamuna 
Gangs 

SfiHranpur 

Diversion 

a. 

Dnan Canal 


Diversion 

4. 

Agra Canal 

Gangs/ 
Yamuna 

Agra 4 Mathura, Firofabats Diversion 

5. 

Lower G-angfl Canal 

Gangs 

Kanpur City. Kanpur 
Dehat 

Diversion 


CCA YEAK/PLAN year Of cost 

jOGCJ* HA,} of START COMPLETION (RS. CHORE] 


6 Betwa CanaE[Paricha Dam) 

Ganga / Batt/va Jalaun, Jtiansi 

Storage 

7. RohiJkhannJ Canals 

Gang* 

Bardlly, JyotitnaPhuie 

Nagar 

Diversion 

S. Rijnor Canals 

Gangs 

Moradabad. Bijnore 

Dive retort 

9. Dtia sa n Canals {Lothura Dam J 

Ganga/ 

Dhgsan 

Hamlrpur, Mahoba 

Storage 

10, Ken Canals 

Gangs / Ken 

Banda, cmiakut 

Diversion 

11 Garre? and Ghaggar Canal 

Gangs t 
Ghaggar 

Allahabad, Mirzapur, 
Sonbhadra, 

Diversion 

12 Sarda Canal 

Gangs fSarda 

Harden, Fili&htt, Storage 

Lakhimpur, Shahjafeaapur 

IS Ramgangn Pump Canal 

Ganga 

Moradabaii 

Lift 

14 Ghaggar Pumped Canal 

Gangs 

Mirzapur. Sonbhadra 

Uft 

15 Ram pur canal 

Bangs 

Rarnpur 

Diversion 


POTENTIAL UTILISATION 
UPTCT 3ffJ2 UPTO'lf(l2 REMARKS 
('000 HA) [000 HA.} 

12 


T 

e 

9 

10 

11 


1854 

4,76 

693.09 

639.09 


1054 

0,72 

191.34 

191.34 


1863 

0 27 

10.92 

10,92 


1873 

1,33 

130 3 

138.3 


1B/0 

4 53 

527-74 

527.74 


1886 

1.40 

90.65 

90.65 


1894 

0.28 

64 53 

64.53 


1854 

oos 

1659 

16 59 


1654 

0 51 

24 20 

24.28 


1915 

3 03 

75 32 

75,22 


191? 

1 67 

39 30 

39,20 


1926 

1517 

012 32 

612.23 


1931 

031 

19 51 

19,51 


1930 

0.50 

17.56 

17 66 



002 

17 S3 

17 63 

Sub-total 


34 70 

2552.96 

— 2552 96 

Say 


35 

2553 

2553 


293 



































StiiLe: Vtlafipradcffi 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Sun' Vttar Prjdzsfc 


'r 


2 PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MEDIUM PROJECTS 


MD-C(PP) _____ , ____ __ _ MD - C 1FP) 


&L. 

NO. 

NAME OF PROJECT 


BASIN! 

RIVER 

DISTRICTS atNEFlTTED 

TYPE 

CCA 

fQOCF HA.} 

PLAN OF 

START 

YEAR OF 

COMPLETION 

COST 

(R&. CRORE) 

POTENTIAL 
UPTO 1 3/02 
( 0C0 HA} 

UTILISATION 

upto m 

('000 HA.] 

REMARKS 

1 

2 


3 

4 

5 

6 

7 

9 

& 

10 

11 

12 


PROJECTS COMPLETED DURING PLAN PERIOD UPTO END OP NINTH PLAN MAJOR PROJECTS 
3. PROJECTS COMPLETED UPTO END OF IX -PLAN PERIOD - MAJOR PROJECTS 


MJ-C 


SL, 

NO 

NAME OF PROJECT 

YEAR OF 

APPROVAL 

APPROVED 

COST 

BASIN/ RIVER 

DISTRICTS BENEFITTED 

TYPE 

1 

2 

3 

4 

5 

6 

7 

1. 

Naralni - Gan dak 

1554 

0,49 

Gangs 

Gorakhpur, Deorta. 

Divers ran 


Canal 




Maharajgdnj, Gouda, 
Fadrauna 


a 

ftangwan Dam 

134D 

1.18 

Gangs 


Storage 

3 

Belan - Tons Canal 

1543 

0.41 

Ganga 

Mirzapur, Senbhadra, 
Kaushambi, Allahabad 

Diversion 

4, 

NawgAi it Dam 

1953 

1.33 

Gangj 

Varanasi, Chandaull, 
Bhadcbl 

Storage 

S . 

Sarda Sagar Stage 1 

1952 

3.73 

Ganga 


Storage 

£. 

Nayw;i Dam 

194G 

0.72 

Ganga 


Storage 

T. 

Tan da Pump Canal 

1955 

0.81 

Gang?j 

Abdkarnagaf 

□i version 

a 

Matatila 

1952 

312 

Gangs 

Jhanshi. Jalaun, 

Storage 


HiimLrpur, Mahoba 


MJC 


CCA fOOC 
HA) 

PLAN OF 
START 

YEAR t PLAN 

OF 

COMPLETION 

COST(Rs 

CROREj 

POTENTIAL 

upto 1 mi 

fOOO HA} 

UTILISATION 

UPTO 3/02 
1000 HA.) 

REMARKS 

8 

9 

ID 

11 

12 

13 

14 


1 

* 

0.90 

2396 

23.96 



* 

1 

1.26 

37.$3 

37.63 



1 

II 

2.79 

41.06 

41.00 



1 

11 

1.36 

34. Q 

348 



1 

II 

4.3 

E7.74 

67J4 



1 

II 

0.64 

27 23 

27.23 



1 

III 

0.B5 

27 48 

27.4S 



1 

m 

1252 

165.75 

165.75 




Sub Total 

2530 

425.,57 

425.57 



294 



































SidU Uttarcfradesfi 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Slate: Ottar Prated 


MJ-C 


SL NAME OP PROJECT 

wo. 

year of 
approval 

APPROVED 

COST 

BASIN) RIVER 

DISTRICTS BENEFITED 

TYPE 

1 2 

3 

4 

5 

E 

7 

g lYleja Reservoir 

1957 

3-3 

Ganga 

Mirra pur, Sanbhadra. 
AMahabed. Kaushambi 

Storage 

10 Nanaksagar 

1357 

3.63 

Ganga 

Bareilly. Mantel, PilibhH 

Storage 

11 Sard a Sagar Stage U 

1953 

6 35 

Gauge 


Storage 

12, Moosakfiand Pam 

1968 

1,61 

Gangs 

Varanasi, Chsndauli, 
Shadohi 

Storage 

13. Dohnghat Pump 

1955 

1.29 

Oanga 

Aiamgarfi, Mau, Ballla 

Pump 

canal (Including 
increasing its 






capacity) 

14. BhopflUliPump 

i960 

1.06 

Gang a 

Varanasi, Clrandauii„ 
Btiaduhl 

Pump 

Canal 

15. Za in an la Pump Canal 

i960 

1.16 

Ganga 

Gnai'pijr 

Pump 

16, ions Pump Cara) 

1969 

1.T5 

Gangs 

All an ah ad. Kaushambt 

Pump 

17 Narampur Pump 

I960 

1 

Ganga 

Mlraapur, Sonpnadra. 
Varanasi, Chandauli, 

Pump 

Canal 




liliiidohi 


16 . Ha riper Reservoir 

1963 

1.76 

Ganga 


Storage 

19 Dwitali Pump Canal 

1974 

2.9 

Ganga 

Ghazipur 

Pump 

20 ftamganga Dam 

1973 

0.36 

Oanga 

Sabdranptir. Storage 

Muzatlarnagar. Meerut, 





Bag n pat, Gautair Buddha 

Nagar. Mahamayd Nagar. 

Firazabad, JyctibaPhule 





Nagar* G harm had. 

Bu land ill aha r. Aligarh. 





Mathura. Agra, Etah, 

Mirada bad, Bljnor, 





Kanpur City, Kanpur 

Dotiat. famhpur. 





AIM ha bad, Kauuhicnbi 


21. DaSmau Pump Canal 
Striae 1 and Staqe ll 
27 Ad^a Dam 

toes 

1971 

1.64 

399 

Gangs 

Gang a 

Varanasi. Chandauli. Sant Pump 
Rav’idas Naoar 

Minapur. SontJhadra. Storage 

Allahabad, Knushambi 

23 EaslBaigut 

1965 

0.74 

Gangs 

Nairntll 

storage 

Reservoir 

24 , Dolirighat Sahayak 

1973 

3,73 

Gangn 

Azaflngarh, Mau. Ballla 

Storage 


IVIJ-C 


CCA f000’ 
HA.) 

PLAN OF 
START 

YEAR l PLAN 

Of 

COMPLETION 

COST|RS 

CflORE) 

POTENTIAL 
UPTO 3162 
('MO HA) 

UTILISATION 
UPTO 3rt)2 
fflOO HA.) 

REMARKS 

9 

9 

10 

It 

13 

13 

14 


II 

III 

3,34 

21 21 

31 21 



, 

III 

4.2 

53.71 

53 71 


4642 

11 

111 

7.37 

74.93 

74 93 



m 

AP 1966419 

3,15 

22,29 

22.29 



L 

IV 

2.26 

69.92 

63.92 

(48.07+21 05) 


AP 1966-69 

IV 

1.06 

24 28 

24 29 



AP 1 966-69 

IV 

1,18 

24 23 

24 29 



AP 1996-69 

IV 

1,75 

30.14 

30.14 



EV 

IV 

1 

24 28 

24 29 



AP1S66-S9 

V 

646 

19,99 

19,99 


2®4 

IV 

AP 1976-60 

2 9 

26.2 

26 3 


1301 9 

11 

VI 

137,24 

591.11 

586 00 



73,80 

AP 1966-69 

VI 

3 94 

112 34 

ItXJ S3 

(30.33+70.20) 

21 77 

IV 

VI 

ELI 

16 SB 

16 90 


NA 

IV 

VJ 

7.67 

15.35 

15 


57.3 

IV 

VI 

14.17 

45.01 

40 



Sub Total 


202.79 

1172.62 

1149 76 



295 






















Slate: t Htar&tn&s/i 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


,Vkj u: Vt t ar n*radesli 


7 


MJO 


jjjj' NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN/ RIVER 

DISTRICTS BENEFITED 

TYPE 

1 2 

3 

4 

3 

6 

7 

2S, Parallel Lower Gangs 

1974 

2567 

Gangs 

Allahabad, Kaushabl, 

Diversion 

Canal 




Kanpur City, Kanpur 

Do hat, Fnrrukhabad. 
Mainpun, Etawah, 

Annaiya 


26. KoSl Irrigation 

1970 

im 

G ang a 


Storages 

27. Sarju Pump Carat 

1974 

4 84 

Gangs 

Bsharaich. Shravasll 

Pump 

23. Suheii 

1977 

6 4 

Gangs 

Lajcmmpur Kftert 

Storage 

29 Sahzad Darn 

1976 

0 03 

Gangs 

LSlrtpur 

Storage 

30. MadhoTanda 



Gangs 

Pilibhrt 

Storage 

31, Aliganj 

1974 

3.91 

Ganga 

- 

storage 

32 Augasi Pump Canal 

1974 

1 46 

Ganges 

Bands, Chbatrapati 

Sshuu m a liars i hnaar 

Pump 

33. Klshanpur Pump 

UA 

1 34 

Gnnga 

Allah aba d. Kaushambl 

Pump 

Carta! 






3d, Yamuna Pump Canal 

1973 

4 46 

Ganga 

Aiishabad. Kaushambi 

Pump 

- URMIL DAM 

1973 

B5G 

Gangs 

Hamirpur, Ms hobs 

Storage 

35 Gandak Canal 

1961 

15 47 

Gangs 

Deorin, Padrauna. 
Mahariganj, Gorakhpur 

Diversion 

3-6 Sarada SahayaK 

i960 

199 

Gangs 

14 DisL 

Storage 

3? Bcwar Feeder 

1932 

27.91 

Gangs 

Mainpuri. 5onbh3dra 

Diversion 

39 Maudaha 0am 

1996 

117.23 

Ganga 


Storage 

39 Chambal lift sch 

UA 

- 

Gangs 


Pump 

40 Gyanapur Pump 

1992 

119,51 

Gangs 


Pump 

Canal 





41 Sone Pump Canal 

TS74 

5,64 

Gangs 


Pump 

42 Chittorgam R« 

1997 

34.06 

Gangs 


Storage 


MJ-C 


CCA (DOIT 
HA.) 

PLAN OF 

START 

YEAR t PLAN 
OF 

COMPLETION 

COST (Rs. 

CRGRE) 

POTENTIAL 
UPTO 3J02 
('000 HA[ 

UTILISATION 
UPTO 3/02 
{'OOO HA.) 

REMARKS 

8 

9 

19 

11 

12 

13 

14 

2201.25 

V 

Vi 

49.43 

90 

77.23 



130 46 

AP 1966-69 

VII 17.32 

40 50 

47-60 

24.4 

IV 

VII B 25 

24 4 

20 07 

3642 

V 

VII 33.94 

17.50 

14 10 

16 

V 

VII 7.6 

20 24 

16 37 

32 

V 

VII 414 

17.60 

T0.20 

B5.B 

V 

VN SS6 

37.32 

21.92 

13.36 

V 

VII 3 21 

12.70 

900 

3B.64 

IV 

AP 1990-92 25 3 

30.4$ 

30 54 

33 

V 

AP 1990-92 18.56 

37.15 

27 07 

B.8 

AP-77-78 

VIII 36,04 

477 

477 

443,12 

111 

VII! 150 3B 

308 09 

257 2 

2000 

III 

IX 

1333.66 

1509 00 

891.40 

01.51 

V 

IX 

62.76 

9 00 

4.0Q 

41 12 

V 

EX 

133 07 

2B 24 

16.20 

eo.oq 

VII 

IX 

106.26 

6021 

540 

62.30 

Vlt 

IX 

167 62 

37 26 

28.45 

90 

V 

IX 

72.55 

28.00 

1174 

22 85 

V 

EX 

34.05 

16 09 

10,17 


Sub Total 


2271.57 

2346,42 

1504.43 


lots! hlJC 


2500.14 

3944,01 

3079.76 


Say 


2500 

3345 

3000 


296 


























State: Uttar 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


State: Lhtar'Pwfesfi 


*i‘ NAME OF PROJECT 
NO. 

YEAR OF 
APPROVAL 

approved 

COST (RS. 
CRORE) 

BASIN! RIVER 

1 2 

3 

4 

S 

1 Allraura Dam 

1951 

0.59 

tianga 

2 ArjunDam 

1953 

0.53 

Gang a 

3 Kabral Lake 

1949 

0 19 

Gangs 

4 LaKtpur Dam 

1940 

0.43 

Gangs 

S Saprar Dam 

1949 

0 71 

Gangs 

6 Shah^Einj Dam 

1951 

0 19 

Ganga 

7 Ban gang a Canal 

1953 

0 24 

Ganga 

B Chandra Franbha 

1952 

0,60 

Ganga 

Dam 

5 pratapgarh Branch 

1949 

O.S 

Gangs 

10 Trana-Kalyacrl 

1949 

06 

Gan g a 

Schemas 




11 Jirgo Rescrvnn 

1957 

1-26 

Gangs 

12 Alzdlgarh Dam 

1955 

0 17 

Gauge 

13 Baltniki (Oheri) 

1956 

0.94 

Ganga 

Saruvar 

14 Kwano Pump Canal 

1957 

0.37 

Gangs 

IS Turn an a Reservoir 

195E 

2.1 

□ang a 

IS Upper Klwjhan 

1936 

0 46 

Ganga 

Reservoir 

17 Jah.ingrrgartj Branch 

1952 

0.34 

Ganga 

IS Keel an Oam 

1962 

0.16 

Ganga 

1S Baur Reservoir 

1962 

2.65 

Ganga 

20 EJanwa Dam 

1963 

0.66 

Ganga 


4. PROJECTS COMPlETED UPTO EMPOF IX -PLAN PERIOD - MEDIUM PROJECTS 


districts benefit ted 

6 

TYPE 

7 

CCA {0£W 
HA) 

9 

plan OF 
START 

9 

PLANT YEAR C0ST (Rs . 

COMPLETION CRCW61 

10 11 

POTENTIAL CREATED UPTO’ 
3JD2 j'OOO HA} 

12 

UTILISATION 
UPTO -V02 
( 000 HA } 

13 




1 



0.67 

9.B7 

as 7 

Miriaper, sonhhadra 

Storage 


1 









1 



1.17 

1076 

10,76 

HdmtrpuT. Malioba 

Storage 


1 











| 

0.2 

1 94 

1.94 

Harnirpur, Mahoha 

Storage 













| 

0.43 

7.50 

7.58 

J 113(1 SJ 

Storage 













1 

0 99 

17 00 

17,00 

Jhansft 

Storage 


1 









| 


| 

0.23 

6.07 

6.07 

Mirzapur, sonbtiactoi 

Diversion 











ll 


|| 

045 

8.900 

8 900 

Basil, Siddharalh Nagar, 

Diversion 








Saul Kabir Naoar 



1 


n 

0.B5 

14.16 

14,16 

Varanasi, Chandauli. 

storage 








Bhadohi 





ii 

0.70 

1919 

19.19 

Praia pgarh 

Diversion 


1 











ii 

0.57 

19.06 

16.06 

B&rabanlU. Sultan pur, 

Diversion 








Aiantgnrh. Mau 














ii 

1 25 

1590 

10.9 

Muntapur, Sent hadra 

Storage 











| 


jii 

0 19 

405 

4.05 

Bijmor 

Storage 








Banda. Chhalrapati 

Storage 

74,96 

U 


in 

1 TO 

627 

6.27 

Sahuii Mjharai Natpar 





in 

041 

959 

8.59 

Basti, sidtlharatn Nagar, 

Pump 








SantKafclrNaqar 





Ell 1 

2.16 

16 19 

16-19 

Namrtal, Moradabad 

Storage 













HI 

a.B3 

7 26 

7 2B 

Minapur 

Storage 











It 


lit 

0-37 

13. SI 

13.61 

Abedkar Ragar 

Diversion 











111 


III 

0.2 

1 46 

1.46 

Hamirpgf, Mahoba 

Storage 











Hi 

AP 1356-70 

3 67 

19.93 

18.93 

Ra m pur. Namitnl 

Storage 











111 

AP 1365-71 

0 60 

5.4S 

5.46 

Banda, Chhatrapati 

Storage 








SahuEl Maftarai Naaar 












Sub Total 



17 02 213.27 

213 27 


_ 

REMARKS 

14 


297 
























State: 'Uttar fradhfi 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


Slate: TJttarfpmdesh 


MD-C 













MD-C 

SL 

NO. 

NAME OF PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST [RS 
CROfift) 

BASrH/ RIVER 

DISTRICTS BENEFIT TED 

TYPE 

CCA (DM 1 
HA,} 

PLAN Of 

START 

PLAN/ YEAR 
OF 

COMPLETION 

COST [Rs. 
CHORE} 

POTENTIAL CREATED UPTO' 
3TC2CO00 HA) 

UTILISATION 
UPTO 3«J? 

( 000 HA.} 

REMARKS 

1 

2 

3 

4■ 

5 

6 

7 

8 

3 

10 


11 

12 

13 

14 

21 

Guiana Dam 

taee 

0-20 

Gangs 

Allahabad. Ksushnmbl 

Storage 


in 

AP 1 966h69 

0.20 

1 28 

1 28 


22 

Pili Dam 

1362 

2.26 

Gang a 

NaimlaJ, By nor 

Storage 


in 

AP 1966-69 

24 

11.40 

11 48 


23 

Chandniwal Dam 

19€3 

0.50 

Gang a 

Hamlfpur. Mshoba 

Storage 


AP 1965-69 


]V 

1.4 

4.31 

4 31 


24 

Jamni Dam 

1970 

441 

Gangs 

Jhnnsi 

Storage 


AP 1966-63 


IV 

4 12 

12 49 

12 49 

IS with Madhya 
Pradosn 

25 

Kosl Valley 

1573 

052 

Gangs 

Naimtal 

Diversion 

0.59 

IV 


V 

1 

0,59 

0 59 


26 

ChillNTidl Pump Canal 

1973 

0.98 

Gangs 

Bands, Chatrapatr Eahuji 
Msharai Naaar 

Pump 


IV 


VI 

1,71 

7.77 

61 


27 

Rsmgarga Valley 

1973 

0.30 

Gangs 

Almoin 

Diversion 

81.29 

IV 


VI 

1.01 

1.15 

t.15 


2fl 

Laster Valley 

1970 

1-15 

Gangs 

Tchngarhwal 

Diversion 

1.15 

V 


VI 

1.78 

0.63 

0.E3 


23 

Khara canal 

1974 

2 66 

Gangs 

Sahs:an pur 

Diversion 

12,47 

V 


VI 

4 55 

7 

5 


30 

Sajnam Dam 

1901 

6,44 

Gangs 

Lalilpur 

Storage 

10,21 

V 


VII 

12.66 

726 

7.74 


31 

Denkwa Dam 

1970 

0.09 

Gangs 

Mirrapur, EonSHadra 

Storage 

1.57 

V 


VII 

3 

1.31 

2,1 


32 

Ron mi Dam 

1977 

0.7 

Gangs 

Laiitpur 

Storage 

2.42 

V 


VII 

3.32 

1.31 

1 27 


33 

Dongrl Oam 



Gangs 

Jhansi 

Storage 

1.32 

V 


VEI 

3.08 

0.99 

0 98 


34 

Umarahat Pump 

1977 

0.70 

Gangs 

Kanpur City. Kanpur 

Pump 

4 06 

V 


VII 

3 93 

3 9 

3,06 



Canat 




DehaC 









35 

Khatrma 



Gangs 

Ns mi cal 

Storage 

19.2 

vt 


VJt 

2.19 

9.33 

10 33 


36 

eeJa n Bakhar 

Diversion 

19TS 

1.97 

Gangs 

Mens pur, Son tons dm 

Diversion 

9 96 

VI 


VII 

5,16 

5,70 

5 70 


37 

Bckhar Manhan 

Feeder 

1077 

095 

Gangs 

Miras pur, Sonbhiidrn 

Diversion 

11 67 

VI 


VIJ 

6.427 

2 07 

1.67 


30 

Dhotia Pomp canal 

1977 

0 75 

Gangs 

Mirzapur, Sonbiwrfm 

Pump 

€4 

VI 


VII 

4.31 

4.00 

2.45 


39 

Oiinfn Mails dam 

1992 

1841 

Gangs 

Banda, Chatiapati Sahuji 
Maharai Nsaar 

storage 

9.0 

VI 


IX 

26.05 

3.0S 

1.9 


415 

Patftral dam 

2000 

44.22 

Gangs 

Jhansl 

Storage 

3,51 

VII 


IX 

49 92 

2.5 




Sub Total 


137.292 


08.93 

80 23 

Total MD-C 


154.312 


302 2 

293.5 

say 


154 


302 

294 


29S 
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State: tktatQ>ra&sfi 


Compendium of Major and Medium irrigation Projects upto end of IX Plan 


State %)UariPradcsh 





5 PKn.iFf^TK COMPLETED UPTO END OF IK PLAN - ERM SCHEMES 





ERM C 









fi nniisf Tiwfii 

additional 

c 

YEAR of 

N AM E OF P R OJECT APPROVAL 

_ t _3 

APPROVED 

COST 

4 

NAME OF 
ORIGINAL 

project 

5_ 

DISTRICTS T ync 

BA SlNf RIVER BENEFITED 

s_ 7 — ■ e 

CCA (000' 
HA | 

9 

plan OF 
START 

10 

TEAR OF 
COMPLETION 

11 

COST {R s 
CRORE) 

M 

#41J4/L P iWlT-n-L. 

POTENTIAL 
UPTCT 3J02 
FOOD HA1 

U 

UTILISATION 
UPTO 3702 
roGQ HAJ 

14 

REMARKS 

1_5_ _ 


1 Irtcffiasmg Capacity 
of Upper Ganga 

Canal 

1351 

0.16 

Upper Ganga 
Canal 

g. Remodclii ng Ea rn 

Yam una Canal 

1365 

0,6 

Eastern 
Yamuna Canal 

3 Remodelling Agra 

Canal 

19W 

0,53 

Agra Canal 

4 Extension of Ohcn 

Canal 

1962 

0.01 

Bairn i hi 

sjfovar 

5 Extension of Ken 

Canal (78 miles 
channels! 

1962 

0.1 

Ken Canal 

6 r Construction at 40 
miles channel* 

13K 

0.07 

T umarte 
Reservoir 

7 Extension of Tumana 
Canal 

q. Modernisation of 

Upper Sarda Nahar 

4362 

2.54 

9 Strengthening S 4 Ma 
Sagar 

1973 

4.7 

Sarda Sugar 

10. New OKhla Barrage 

1370 

25 r 37 

Agra Canal 

11 . Remodelling 

Bhlmgoda 

Headworks 

19GB 

0 65 

Upper Ganga 
Canal 

12. Modernisation of 
Eastern Yamuna 

Canal. 

* 


Eastern 
Yamuna canni 

13, increasing Capacity 
of DeoKall Pump 

Canal 

1974 

2.3 

Dookali Pump 
Canal 

44 Rcmcd. of Ken Canal 

1973 

O.40 

Ken Canal 


Ganga Bijnor 


Ganga 

Sahranpur 

i 

Ganga 

Agra, Firozabad, 

Mathura 

1 

Gan g a 


Ifl 

Gangs 

Banda, Chhatrapati 

Sahnji MaharaJ Nagar 

III 

Gangs 


III 

Gsnga 

Natnital 

111 


Bareilly, Phlllbhit, 

Shiih|ahanpur, Hardoi 

Lahhtmpur, 

Stlapur.Urnao, 

Lucknow 

V 


Gang* 


V 

Gangn 


V 

Ganga 


V 

Ganga 

Saharanpur. Baghpnt. 

Merrill, Mujaffar 

Nagar 

VI 

Gangs 

Ghazipur 

VII 

Gangs 


IV 


II 

0.15 

36 02 

3602 

II 

0 70 

9 90 

89D 

111 

0 80 

8 25 

325 

111 

0.M 

0.34 

0.34 

111 

0.10 

4.29 

4.28 

m 


5.70 

5.70 

AP 1966-69 

3.70 

1B21 

16.21 

Vi 


$1.00 

14.00 


VLI 

6.37 

ADDITIONAL BENEFIT 


AP 1930 92 

431 

YDDITIONAL BENEFIT 

Replacement 

Work 

AP 1990-92 

35.96 

ADDITIONAL BENEFIT 

Replacement 

WorK 

AP 1330-94 

3 86 

- 


AP 1990-92 

35 33 

70.23 30.44 


VI11 

5.06 

yoditional benefit 



Sub Total 


140 H 


220 33 


15414 


299 





















State. Ot t.a r xYadesft 


Compendium of Major and Medium Irrigation Projects upto end of fX Plan 


SteU: VttorzPrjJesft 


s. 


PROJECTS COMPLETED UPTO END OF IK FLAN - EKM SCHEMES 


___ ERMHC 





NAME OF 
ORIGINAL 
PROJECT 







ADDITIONAL 

ADDITIONAL 

, . —. 

^ NAME OF PROJEC T 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BAStWRlYER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA ^000' PLAN OF 

HA.) START 

YEAR Of 
COMPLETION 

COST [Re. 
CROREJ 

POTENTIAL 
UPTO* 3JD2 

UTILISATION 
UPTO 3702 

REMARKS 










I’DOO MAI 

rooc HA.1 


1 7 

3 

4 

5 

6 

7 

a 

9 10 

11 

12 

13 

14 

15 

15. Raising Meja Dam 

1993 

52.18 

Meja Reservoir 

Gang a 

Mir?rtpnu. Sonbhadra 
Allahabad. Kaushambi 


V 

VIII 

i7,ee 

1 7.80 

4.06 


16. Increasing Capcity al 

1969 

1.00 

Nara inpur 

Ganga 

Mirzapur. Sonbhadra, 


V 

VIII 

61.46 

73.14 

73.14 


Narainpur Pump 

Canal 



Pump Canal 


Ctiandaull, G Nazi pur 








1 7. Increasing Capacity 

1992 

39.81 

zatnania 

Ganga 

Ghazipur 


V 

VIII 

44 49 

25.72 

29.28 


of zamania Pump 

Canal 













1 e Renovation KW3H0 

1967 

0.00 

Kwaro Pump 

Gang/i 

Basil,. Sidh.irth Nagar, 


V 

VHI 

23 02 

1020 

6.40 


Pump canal 



Canal 


Sant Kabir Nagar, 
Qorakhpur, 

Malta rajGanj 








19 Rev. Tons Pump 

IMS 

175 


Ganga 



V 

IX 

36.8 

000 



canal 













20 Matf.of Ghaggar 

UA 



Gangs 



V 

IX 

60 43 

0 00 



canal 




















Sub-total : 


246 08 

126 94 

109,68 









Total ERM-C 


386 22 

347 67 

28382 









Say 


3B6 

348 

2G4 



300 

























State: Vttar 


Compendium of Major and Medium Irrigation Projects uplo end of IX Plan 


Stats: UUdr iYudi-sti 


fl PNG DING PROJECTS Of X PLAN ■ MAJOR PROJECT 


MJ-O 


SL 

NO 

NAME OF PROJECT 

YEAR Of 
APPROVAL 

APPROVED 

COSTERS* 

eftom 

BASI Nf RIVER 

DISTRICTS BENEFITED 

TYPE 

1 

2 

3 

4 

5_ 

6 

1 

s 

Madhya Gangs Canal 
StJ 

1993 

449.10 


Bulnrdshahr, 

Aligarh,Agra. Etah, 
Mampurl. Mahamnya 

Diversion 

2 

Sarju NatiiirfLtjft 

Bank Ghagra Canal) 

1999 

1 579.31 

Ganga 

Bahralch, Stiravasti. 
Gouda. Balram pur Basti. 
Siddharihnagar, sart 
Kabir Nagsr, GhoraApur, 
Maharjganj 

Diversion 

3 

Eastern Ganga Canal 

2002 

435.29 

Ganqa 

BJjnore 

Diversion 

4 

fa] Rajghat Da" 

1987 

133 09 

Gariga 

Lalitpur, Jalaun. Jhansi 

Storage 


(b) Ral3b3t Canal 

1999 

243 5 


Harmrpur, MahdOa 


5 

Kanhar Irrigation 

UA 


Gangs 

Mirzapur, Soobhadra 

Storage 


Bn nsagar 


963 74 

Gang a 

A] Li ha bad, Kaushambi, 
tVlinapur, Sonbftudra 

Storage 


[a) Dam 

2092 

1-12.02 




£ 

7 

(ify conveyance 
Svstem m U.F 
(cj Conve^ancQ 
swsiem In MP 
providing Paddy 
Channel m Hindoo 
Krlshi Doati 

Teb-1 

2)000 

es m 

Gangs 

Qanga 

Meerut. Baghpar, 
Mu 2 affurri.ig.if 

Sahara npur, 
Muznffcrnagiir 

Storage 


[a) Dam [Irrigation 
Share) 

10] Water utilisation 

2003 

1100.96 




9 

JarauLi Pump Canal 

1997 

42 12 

Ganga/ 

Yamuna 

Fatchpur 

Pump 


cca footr 

HA.) 

0 

STARTED IN 

PLAN 

9 

LATEST 
ESTIMATED 
COST iRs. 
CRQRE) 

10 

EXPENDITUR 
E UPTO 3^02 
(Hh CRORE) 

11 

ULTIMATE 

IRR. 

POTENTIAL 

13 

POTENTIAL 
CREATED 
UPTO’ 3702 
TOCO HA) 

13 

UTILISATION 
UPTO "3702 
I’OOO HAJ 

14 

remarks 

15 

249 OO 

V 

742.62 

069,29 

173,00 

192,67 

SO. CM 


1200.00 

V 

1977,42 

11 Si .08 

1076.00 

439,37 

7 02 



233 00 

V 

735 5 

336 59 

106.00 

41.29 

15,6 


593.27 

v 

150,3 

133 OH 


00.27 

30.07 



1990-91 

449,16 

263 64 

11966 




2609 

V 

M235 

57.S7 

3313 

- 

- 


204.00 

V 

293.T4 

211.24 




IS With Madhya 
Pradesh and 
Bihar 



635.5 

181 74 

150.13 






70,9 

23.36 





31.40 

VH 

13699 

96 31 

U.60 

7.62 




VEI 

1190.96 

736,75 







246 99 


- 

- 

- 




246.98 

0.00 

270,00 

* 

- 


04.5 

90-91 

42.93 

31.49 

39.75 





Sub-total 

7261-93 

3898 14 

2002 27 

730.22 

ms 3 



































Sute: VnarQ'radesfi 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Siatf: ‘Uttar Pradesh 


7. ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 


WlD-O 


MO-O 


NAME OF PROJECT 


YEAR OF 
APPROVAL 


1 2 3 


APPROVED 

COST(Rs, 

CHORE* 

4 


BASIN DRIVER DISTRICTS BENEflTTED 
5 6 


CCA (000 STARTED IN 
TVPE HA.) PLAN 

? 6_J_ 


LATEST 
estimated 
COST (Rs. 
ro/wei 


10 


EXPENDITUR 
L UPTO 3J0? 
(ft* CRORE) 
11 


ULTIMATE 

IRR 

POTENTIAL 

12 


POTENT I AX 
CREATED 
UPTO - 3f0Z 
*wsn mjh 

ia 


UTILISATION 

UPTO '3JQ2 

( OCiO HA ) 

14 


remarks 

13 


ERM-G 

5L NAME OF PROJECT 
NO 

1 2 


1 Lining orctiannuls 
Oyn.deI Khand & 
□aghel Mi and area 

2 Mon cm Station of 
Aora Canal 

3 Upper Ganga 
IrriaaUon Mod. 

4 Dev. of lrrtgiitjofi 
Management of 
Sarda canal System 

5 Mod ofLaehura 
Head WofKs 


B. ONGOING PROJECTS OF X PLAN -ERM SCHEM ES 


YEAR OF 
APPROVAL 

3 

APPROVED 

COST(Rs 

CRORE) 

4 

name of 

ORIGINAL 

PROJCT 

3 

BASIN/RIVER 

6 

DISTRICTS 

SENEFITTED 

7 

started in 

PLAN 

e 

LATEST 
ESTIMATED 
COST (Rfi- 
renHFi 

9 

EXPENDITUR 
E UPTO 3H)2 
{Ft*. C«ORE) 

10 

AODL-ULT. 

IRR 

POTENTIAL 

11 

addl 

POTENTIAL 

CREATED 

1 LPTfV SJlTl’3 

12 

1934 

53.37 

various propel 

Gangs 

BUrtdeWtaivi, BaKhelitrisncI 

V 

160.5B 

7.5 

24 43 

6.4? 

2006 

173.52 

Agra Canal 

Gang* 

FsroiaDad, Agra. MatMura 

V 

173.52 

14 24 

64.00 

14.00 

1932 

467.76 


Ganga 

Elah. Anigarh. Quiandsttii ha r r 

VI 

67333 

S31.1 

9.00 

9 00 





Mahnnwvanaqar 










Be are-Wy. PhilibluL Nainltal, 

VIII 

13S 

93.74 



1331 

36.14 

Ganga 


Harden SiUpur, Unnao, Raibereilly 






2005 

99 9F 

Dhansa Can ate 

Gangaf Dhansn 

Hamirpur.JiiansI, Mahoba 

IX 

107.00 

4 02 

14.50 




{Lacliura Dam) 













Sun-total 

‘ 1471.43 

SSCjF 

moe 

294? 







1472 

951 

112 

29 


ADOIT 

UTILISATION 
UPTO ’3/02 
rnon Ha i 

13 


ERM-0 


REMARKS 


2.33 


3.57 


11.83 

12 


sn? 












































state: Vttaf (Pradesh 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


State: Zhtar (Pmdesft 




NEVy PROJECTS OF-TENTH PLAN MAJOR PROJECTS 


Uttar Pradesh 


5. NEW PROJECTS OF X PLAN - MAJOR PROJECTS 


MJ-N 


5L. 

NO. 


NAME OF PROJECT 


1 2 


APPROVED ^ CCA(QtK>- LATEST ESTIMATED COST 

YEAR OF COSTIR'S BASIN/ RIVER DISTRICTS PENEFITTED T"rPE RA.] t Rs - CRORE) 

APPROVAL cr0 ^ 


EXPENDITURE UPTO W! 
(Rs. CHORE] 

10 


1 Madhya Gancja Canal Ei A 

Ph n 

2 Badaun 1m Scheme u A 


Gangs* 


Montda&ad, B^daun, Diversion 
Bareilly Bl|noro 


Gangaf 

R.amganga 


Badaun. Bareilly Diversion 


11 OS.00 

2T0IHJ 


0 33 

0 


3 Parallel Hindoo Cut 

Canal 

4 Ch Charan Singh 
Slncttal Vikas Yojna 

5 Jasrana Navin Nahar 
Psnyojna 

6 Arjun SahayaK 
Project 


ULTIMATE IRR POTENTIAL 
[’QUO HAJ 


REMARKS 

12 


150-34 


3S.4& 


Sub Total 
Total __ 


25S3 


0 33 
0 


iee.79 

323 


10 mpw PROJECTS OF X PLAN - MEDIUM PROJECTS 


MD-N 

SL 


APPROVED 

HAMS OF PROJECT «»» <=OST,R S BASIN/RIVER DISTRICTS BENEFITTED 

HQ APPROVAL CRORE) 

1 __ 1 _ 3 -4-3_ —- 


TYPE 

7 


CCA 1000- 
HA.) 


LATEST ESTIMATED COST EXPENDITURE UPTO 3fl}2 ULTIMATE IRR POTENTIAL 
(Rs CHORE) (Rs C RORES ^ 

8 9 __ « - _ 


MD N 

REMARKS 
1J__ 


303 
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.Sffrt*: Uttar tiYeJtsfi 


Compendium of Major and Medium Irrigation Projects upto cod of IX Plan 


StMe: 'Vtlar(pfadetft 


1 1 NEW PROJECTS OP X f>UH - ERM SCHEMES 


SL 

NAME Of PROJECT _T.^1 °f, 

APPROVED 

COST 

MAE Of 

ORIGINAL 

BASLWRIVER 

DISTRICTS 

LATEST ESTIMATED COST 

EXPENDITURE UP TO 3/02 

ULTIMATE IRR. POTENTIAL 

NO 

APPROVAL 

(Rs. CRQRE] 

PROJECT 

0ENEFITTEO 

(fts. CHORE] 

(fls. CRORE) 

f'000 HA) 

1 

Z 3 

4 

5 

3 . . 

7 

_ * 

3 

10 

1 

Restoration capacity U.A 



Yamuna % 

Saharanur, 

14 42 

0.00 

&6.50 


of EVC system 




Meerut Eta ghpat, 

Muzaffirnngar 




2 

Restoration capacity < U.A 




Kanpur city, 

KamntirDchat 

116 82 

0 

242.00 

3 

Mod . Of Chaggar PC 2002 

3.64 



Pump 

7.56 

0 

10.55 

4 

Mod. crohcuighat 2003 

Sahavnk PC 

12.02 



Pump 

12 02 

0 

20 40 

3 

Restoration of 

Kishannur Pujtid 




Falhpur , Kaushabi 

6 13 


19.50 

B 

Ch. Clwan Singh 

Ohonohril Pup CanaT 




Azamgarh t BaHia ( Man 

13.17 


20.40 

7 

Restoration of Canal 

for Sslin Wstr 




Firozatxad 

7.75 



e 

Restoration of 

Saraaa canal system 




Piiiumt Barefly 

10.G^ 


7.30 

9 

Consirvation of Water 




Air Districts of u.P. 

337.25 




through Lining 

Ganate 








10 

Inciting erspnoty of 




Sltapur, LakfiJrnpur, 

37 48 


65 60 


Khiri Br System 




Shahjiitian-pur. 

Luchnow, FJiibhJt 




ii 

Water Sector 




Sultanpur, raitoareli, 

819.31 




Restructuring Project 




Maharajganj, 

Hnrahanki 









Sub fatal 

1442.80 


487 25 


ERM-N 


REMARKS 

11 


say 


1443 


487 


304 



























SUMMARY SHEET ( Upto End of IX Plan) 


i 


STATE: WEST BENGAL 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: 2300 Th.Ha. 


PROJECTS TAKEN UP/COMPLETED 



Takfcn Up 

Completed 


Pre-Plan Plan 

Pre Plan 

Plan 

Major 

3 4 

3 

3 

Medium 

0 26 

0 

17 

ERM 

0 6 

0 

0 

Total 

3 36 

3 

20 

POTENTIAL CREATED (Th. Ha.) 




Completed 

Projects 

Ongoing Projects 


Pot. Created 

Ult P. 

Pot. Created 

Major 

1306 

641 

119 

Medium 

54 

14 

7 

ERM 

0 

97 

0 

Total 

1360 

752 

126 


Ongoing 

Pre Plan 

Plan 

0 

1 

0 

9 

0 

6 

0 

16 


C Estimate/Expenditure (Rs. crores) 


(Ongoing Projects) 

LEG 

Major 

2663 

Medium 

70 

ERM 

670 

Total 

3403 


Expenditure Upto end of March 7002 

937 

47 

26 

1010 


305 
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State: 'Hist (Bengal 


State: 'Hist <Bettgaf 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 

WEST BENGAL 


1 PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR PROJECTS 


M J - C (PP) 


MJ - Ci 

SL. 

NO. 

[pp) 

NAME OF 
project 

DISTRICTS 

BASIN/ RIVER beNEFITTED 

TYPE 

CCA 

(000' HA.) 

YEAR/ 
plan of 

START 

YEAR OF 
COMPLETION 

COST 

(Rs. 

CRORE) 

POTENTIAL 
UPTO* 3/02 
('000 HA) 

UTILISATION 

UPTO *3/02 
C0Q0 HA ) 

REMARKS 

1 

2 

3 4 

5 

6 

7 

S 

9 

10 

11 

12 


1. Midnapur Canal 

Gang a/ 

Kan gsii ball 

Midrtapur 

Diversion 

35.00 

1871 

0.84 

49.37 

10.19 

2 * Eden Canal 

Ganga / 

Da mod a r 

Surd wan 

Diversion 

1G.19 

1368 

0.27 


3. Damodar Canal 

Gang a / 
Damodar 

Burdwan 

Diversion 

72.94 

1933 

1.24 

72.B5 


Subtotal 


Say 


2.35 


138.41 


138.00 


129.04 


128 


MO - CfPP) 

SL. NAME OF 

NO. PROJECT 

1 2 


2 . PROJECTS COMPLETED DURING PRE-PLAN PERIOD MEDIUM PROJECTS 


BASIN/ RIVER 


DISTRICTS 

BENEFITED 


type 


M D - C (P P) 


CCA PLAN OF YEAR OF 
(000’ HA.) START COMPLETION 


COST 

|Rs. 

CRORE) 


POTENTIAL UTILISATION 
UPTO* 3/02 UPTO ’3/02 REMARKS 

fOD0 HA) fOOO HA.) 


3 45 


S 7 a 


3 


10 


11 


12 


-nil- 




307 

























































































State; ’l Vest (Bengal 


1 

Compendium of Major and Medium irrigation Projects upto end of IX Plan state: West (Bengal 

3. PROJECTS COMPLETED UPTQ END Of IX -PLAN PERIOD - MAJOR PROJECTS 


SL. NAME OF 

NO. PROJECT 

YEAR Of 
APPROVAL 

APPROVED 

COST 

BASIN/ RIVER 

DISTRICTS 

BENEFITTEO 

TYPE 

CCA (000’ 
HA.) 

PLAN OF 
START 

YEAR/PLAN 
OF 

COMPLETION 

COST (Rs. 
CRORE} 

POTENTfAL 
UPTO' 3/02 
( 000 HA} 

UTILISATION 
UPTO '3/02 
f000 HA.) 

REMARKS 

1 2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

1 Mayurakshl 

1946 


Ganga 

Birbhum, 

Burdwan, 

Murshitfabad 

Storage 

226.63 

1 

VI 

20.46 

250.86 

250.66 


2 Barrage and 

Irrigation System of 
DVC 

1345 

WM 

Gang a/ 
Damodar 

Bankura, 
Burdwan, 
Hooghly. Howrah 

Storage 

341.97 

1 

IK 

£5 00 

515,38 

467,29 


3 Kangsabati 

1956 

25.26 

Sufrernarekha 

Bankura, Hoogly, 
Midnappr 

Storage 

396 052 

It 

IX 

288.08 

401.66 

357*95 









SubTotaf 


393.54 

1167.9 

1076.1 









Say 


394 

1168 

1076 



308 






























State: West iftengaf 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 

4. PROJECTS COMPLETED UFTQ END OF IX -PLAN PE RIOD - MEDIUM PROJECTS 


State: 'West <$eng(d 


MO-C 


mo-c 

SL. 

NO. 


name of 

PROJECT 


_ . _ APPROVED 

TEAR Or COST (RS. BASIN/ RIVER 

approval crqre> 


DISTRICTS 
BENE FITTED 


TYPE 


PLAN/YEAR „ ncr 

CCA (D00‘ PLAN OF nc COST (Rs. 

HA.} 


OF 


STARt COMPLETION CR0RE) 


POTENTIAL CREATED y 02 REMARKS 

UPTO 3/02 ((KM HA} pQQa HA .) 


1 2 

3 

4 

5 

6 

7 

1. Herat Canal 

1946 

0 22 

Gaiiga/ 

Dwarfceswar 

Bank nra 

Diversion 

2 Suvankar Dancjra 

1948 

0 17 

Ganga / 
Damodar 

Bankura 

Diversion 

3, Karatowa 

1961 

0,46 

Brahmaputra/ 

Jalpaiyuri 

□■version 



Teesla 



4 Bandhu 

1966 

0,42 

Ganga / 
Kanysahati 

Purulia 

Diversion 

5. Sab&rajore 

1961 

0.21 

Ganga / 
Kangsabati 

Purulia 

Storage 

6, Tiffga 

1976 

0.51 

Ganga/ 
Kangsabati 

Purulia 

Storage 

7, Taragoura 

1974 

0.37 

Gang a / 

Kangs aba ti 

Purulia 

Diversion 

8. Dimu 

1970 

0.26 

Ganga / 
Kang^abatl 

Purulia 

Storage 

9 . Kumar) 

1972 

C.61 

Gang a f 

Purulia 

Storage 

10 Hinglow 

1965 

1.22 

Gangs / AJoy 

Birbhum 

Storage 

11 Sarabhum 

1974 

0.73 

Gangs t 
Kangsabatl 

Purulia 

Storage 

12 Sail Res, 

1975 

1.15 

Gangs / 
Daniodar 

Bankura 

Storage 

13 Lipaolajorc 

1976 

0,75 

Ganga / 
Kangsabab 

Purulia 

Storage 

14 Parga 

1974 

0.42 

Ganga / 
Kangs abati 

Purulia 

Storage 

15 Ramctiandrapur 

1975 

0.48 

Ganga t 
KangsabaU 

Purulia 

Storage 

16 Kamor 

1958 

1.57 

Gangs/ 
Kang* abati 

Purulia 

Storage 

17 Sail Diversion 

1975 

1,46 

Ganga / 
Damodar 

Bank ura 

Diversion 





Sub-total 






Say, 



8 


3 

2 

5 68 

1.82 
5.D6 
O.TI 
0.9 
0.43 
3.64 
12 65 
2.02 
0.57 
1.25 
0.73 
2.05 
0.49 
2.23 


1 

III 

V 

V 

V 

V 
III 

V 

V 

V 

V 
VII 
VII 
tit 


10 


AP 1966-G9 

IV 

VII 

VII 

VII 

VII 

VII 

IX 

IX 

IX 

IX 

IX 

EX 

IX 

IX 


11 


0-22 

0,17 

0 , 4 £ 

1.09 

1.78 

1,92 

1.04 

1.60 

2.12 

14,50 

3,43 

2.25 

3,45 

3.75 

S.20 

3.35 

3.75 

51.OtT 
51 


12 


3,63 

2,43 

8.9 

2,712 

S.0G 

1.129 

0.907 

0.598 

4.074 

12.38 

2.73 

0.59 

1.59 

0.882 

2,39 

0.53 

2,27 

53.54 


13 


3 

2.4 

5.76 

0.466 

4.08 

0-362 

0.81 

0.47 

3.467 

12.26 

0.192 

0.6 

1.445 

0.86 

1,844 

0.258 

2.18 

40.45 


14 


40 


309 











































State: f ifest <3eu0af 


State: West Bengal 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 






5. PROJECTS COMPLETED 

UPTO END OF IX PLAN 

-ERM SCHEMES 








- 










_ERNLC 

NAME OF 
PROJECT 

2 

YEAR OF 

APPROVAL 

3 

APPROVEO 

COST 

4 

NAME OF 
ORIGINAL 
PROJECT 

5 

BAS IN/RIVER 

6 

DISTRICTS 

BENEFITTED 

7 

TYPE 

8 

CCA <000' 
HA.) 

9 

PLAN OF 
START 

ID 

YEAR OF 
COMPLETt 
ON 

11 

COST (R$. 
CRQRE) 

12 

ADDITIONAL 
POTENTIAL 
UPTO 1 3/02 
(“000 HA} 

13 

ADDITIONAL 
UTILISATION 
UPTO '3/02 
TOGO HA.) 

14 

REMARKS 

15 








_ --NIL- 


























6. ONGOING PROJECTS OF X PLAN MAJOR PROJECT 






MJ-0 













MJ-O 

SL. NAME OF 

NO. PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Rs. 

CRORE) 

0ASIN/TMVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000' 
HA.) 

STARTED 

IN PLAN 

LATEST 
ESTIMATED 
COST {Rs. 
CRORE) 

EXPENOIT 
URE UPTO 
3/02 (Rs, 
CHORE) 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO 1 3/02 
rOOEJ HA) 

UTILISATION 
UPTO '3/02 
( h 0OO HA.) 

REMARKS 

1 2 

3 

4 

5 

G 

7 

a 

9 

10 

11 

12 

13 

14 

15 

1 Teesta Barrage. 

St 1. St 1 PhJ 

1975 

£06& 

Brahmaputra/ 

Teesta 

Darjeeling, Maid a. 

Coochblhar, 
Jalparguri. North 
Clnajpur, South 
Dinajpur 

Diversion 

342.3 

V 

2068.00 

903.33 

527 

119,15 

56.35 


- Subernarekha 

1995 

595.34 

Subernarekha 

Midnapur 

Diversion 

110.276 

VIII 

595.34 

33.79 

114.20 

0 

0 

IS with 

Barrage 













Jharkhand S. 
Orissa 






Subtotal 



26G3.34 

937.12 

641.2 

119,11 

5695 







Say 



2663 

937 

641 


57 



310 









































State: West WetitfaC 


State: West 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


7 , ONGOING PROJECTS OF X PI AW • MEDIUM PROJECTS 


MD-0 


lYILP-k 

SL. 

NO. 

} 

NAME OF 
PROJECT 

YEAR OF 

approval 

approved 

C0ST{Rs. 

CRORE) 

BASIN/RIVER 

DISTRICTS 

benefitted 

TYPE 


2 

3 

4 

5 

6 

7 

1 

Moutorejore 

1974 

0.4 

Ganga t 
Kangs abati 

Furiilia 

Storage 

2 

Bcko 

1975 

0 64 

Ganga 1 

Kang sa bat i 

Purulia 

Storage 

3 

Patloi 

1975 

0.9 

Ganga / 
Kangsabati 

Purulia 

Storage 

4 

Goiamaraiore 

1976 

0.52 

Ganga / 
Kangs abati 

Purulia 

Storage 

5 

Futiary 

1980-B1 

0.56 

Ganga t 
Kangsabati 

Purulia 

Storage 

6 

Hanumata 

1975 

0.63 

Ganga / 
Kangsabali 

Purutia 

Storage 

7 

Khairabera 

1980-81 

1.1 

Ganga f 
Kangsabati 

Purulia 

Storage 

B 

Tatko 

1976 

0.98 

Ganga f 
Kangsabati 

Purulia 

Storage 

9 

Ranichak ln\ Pump- 
cum drainage 


3.26 

Ganga / 
Kangsabatl 

Mid na pur 



scheme 


CCA {000" 
HA,} 

STARTED 
IN PLAN 

LATEST 
estimated 
COST (Rs, 
CRORE) 

EXPENDIT 
URE UPTO 
1/02 (Rs. 
CRORE) 

ULTIMATE 

IRR 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO 1 3/02 
{’000 HA} 

UTILISATION 
LIPTG '3/02 
CO00 HA.) 

REMARKS 

6 

9 

10 

11 

12 

13 

14 

15 

0.89 

V 

1.90 

0.64 

1.08 

0.51 

0.305 


1.21 

V 

5.90 

4.19 

1.59 

1.002 

0,64 


1.52 

V 

10.80 

5,52 

1.93 

0.157 

0 


0.8 

V 

3.92 

306 

0.98 

0.26 

0.25 


0.96 

VII 

17.04 

11.26 

f .20 

0.00 

0.00 


2.22 

VII 

8.80 

5.58 

2.77 

2,36 

1.433 


0.52 

VII 

4,15 

3 19 

0.57 

0,57 

0.507 


2.2 

V 

12.57 

7.7B 

2.49 

1,60 

1.315 


- 

VII 

4,91 

5.26 

1,25 

0.00 

0,0 0 

LEG needs 
revision 


Subtotal 


Say 


69.99 

70 


4.S .40 


13.86 


6.459 

7 


311 










































State: *West <Beiigat Compendium of Major and Medium Irrigation Projects upto end of IX Plan State: T Vest Qtengaf 


ERMO 

SL, NAME OF 

NO PROJECT 

1 2 


YEAR OF 
APPROVAL 


APPROVED 

COST(Rs. 

CRORE) 


3 4 


NAME OF 

ORIGINAL 

PROJCT 

5 


8 . ONGOING PROJECTS OF X PLAN - ERM SCHEMES 


BASIN/RIVER 


DISTRICTS 
BENEFIT TEC 


A 


7 


STARTED 
FN PLAN 

8 


LATEST 
ESTIMATED 
COST {Rg r 
CRORE) 

9 


EXPENDIT 
URE UPTO 
mi (Rs. 
CRORE) 
10 


--- AUDI.. 

A DDL. ULT. POTENTIAL 
IRR. CREATED 

POTENTIAL UPTO'3702 

/■nnn uti 

11 _ 12 _ 


ADDL. 

UTILISATION 
UPTO 3/02 
<■000 HA,) 
13 


ERM'O 


REMARKS 


14 


1 . 

Modernisation of 

$0 

Mayuraksht 

Gang a/ 

&Jrbhum/ 

Vi 

60,00 

3.58 

6 

. 



Mayurakshi 



Mayulrakslti 

Murshirtabad & 












Btmfwan 







2. 

Modernisation of 

ICO 

□ VC 

Gangs f Damodar 

Bankura, 

VF 

100.00 

3.39 

44 

_ 

„ 


D VC 




Burdwan, 

Hoogly, Howrah 







3. 

Extension of 

1.91 

Bandhu 

Ganga/ 

PurulFa 

VII 

6.70 

5,15 

6,5 ~ 


0 


BandF iii Irrigation 

System 



Kangsabati 








4 

Modernisation of 

15S 

Kangsabati 

Gangs Kangsabati 

Bankura, 

VIII 

491.00 

0.95 

40 

. 

. 


Kangs abati 




Hoogly, 

Mid na pur 







5. 

Special repairs to 

10 

Mayurakshi 

Ganga/ 

Murshidabad 

VIIt 

10.0 0 

10.54 

. 

. 

_ 


Mayurakshi 



Mayurakshi 

Blrbbum & 












Burdwan 







6 

Special repairs to 

1 

Mirlnapur Canal 

Ganga/ 

M Irinapur 

VIII 

2.50 

2.59 

* 


. 


Midnapur Canal 



Kangsabati 






< 

- 






Sub-total 


670.20 

26.35 

96 50 

0.00 

0.00 






Say 


670 

26 

S7 

0 

0 


312 




























Shite; ‘West (Bengal 


State ; West (BetigaC 


* 


Compendium 


'i 



MJ-N 


MJ-N 

SL. 

NO 

1 

NAME OF 
PROJECT 

2 

YEAR OF 
approval 

3 

approved 

G0ST(Rs. 

CRORE) 

4 

BASING RIVER 

5 

DISTRICTS 

BENEFITTED 

£ 

TYPE 

7 

CCA (QUO' LATEST ESTIMATED COST 
HA ) (Rs. CRORE) 

8 9 

EXPENDITURE UPTO 
3/02 (Rs. CRORE) 

10 

ULTIMATE IRR POTENTIAL 
(■0QQ HA) 

11 

REMARKS 

12 








NIL--—- 




















10 . 

NEW PROJECTS OF X PLAN MEDIUM PROJECTS 



MD-N 











MD r M 

SL. 

NO. 

-j 

NAME OF 
PROJECT 

2 

YEAR OF 
approval 

3 

APPROVED 

CQSTIRs. 

CRORE) 

4 

BASIN/RIVER 

5 

DISTRICTS 

BENEFITTED 

6 

TYPE 

7 

CCA (OOCT LATEST ESTIMATED COST 
HA.) (Rs- CRORE) 

8 S 

EXPENDITURE UPTO 
3/02 (Rs. CRORE) 

3 

ULTIMATE IRR. POTENTIAL 
(‘000 HA) 

10 

REMARKS 

11 








.-NIL_-—-— -— 
















11, NEW PROJECTS OF X PLAN - ERM SCHEMES 


ERM N 


ERM-N 


SL. 

NO. 


NAME OF 
PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

COST 

|Rs. CRORE) 


NAEOF 

ORIGINAL 

PROJECT 


RASIN/RIVER 


DISTRICTS 

BENEFITED 


latest estimated COST EXPENDITURE UPTO ULTIMATE IRR. POTENTIAL 


(Rs. CRORE) 


3/02 (Rs, CROFEE) 


fOOO HA) 


10 


REMARKS 


11 


-nil- 
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SUMMARY SHEET { Upto End of IX Plan} 


UT;DADAR & NAGAR HAVELI 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: Th.Ha 
A PROJECTS TAKEN UNCOMPLETED _ _ ____ 

Taken, Up Complie d 

Pre-Plan Plan Pfe Plan_ Plan 

- - 1 * - 1 * 
Major - 1 

Medium 

ERM 


POTENTIAL CREATED (TK HaJ 


Major 

Medium 

ERM 

Total 


“Completed 

Prelects_ 

PoL Created 




Ongoing Projects 
lilt. P. Pot, Created 



Ongoing 

Pre Plan Plan 


C Estimate/Expenditure (Rs. crores) 

(Ongoing Projects) __ 

lec 

Major 

Medium 

ERM _ _1_ 

Total * 


Expenditure Upto end of March 2002 


Interstate Project counted against Gujarat 


**: Accounted in Gujarat 


315 




















































l>r Nagat ‘ffavefi 


Compendium of Major and Medium irrigation Projects upto end of tX Plan 


OT: tDat&ir ( Na$afiretyrft 


DADAR ANO NAGAR HAVELLI 


1 . PROJECTS COMPLETED DURING FRE PLAN PERIOD - MAJOR PROJECTS 


MJ-C (PP) 

SL. NAME OF 

NO. PROJECT 


BASI^ RIVER 


DISTRICTS 

BENEFITTEO 


TYPE 


CCA PLAN OF 
(000* HA.) START 


YEAR OF COST (Rs. 
COMPLETION CRORE) 


POTENTIAL 
UPTO 1 3/02 
C^ChOO HA) 


MJ - C{PP) 

UTILISATION 
UPTO 3/02 REMARKS 
*'000 HA.) 


1 


2 


4 5 6 


7 


IQ 11 


12 


2. PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MEDIUM PROJECTS 


MD - C (PP) 

SL. NAME OF 

NO. PROJECT 


BASIN/ RIVER 


DISTRICTS 

BENEFITED 


TYPE 


CCA PLAN OF YEAR OF COST (Rs. 
(OOO HA.) START COMPLETION CRORE) 


MD-C(PP) 

POTENTIAL UTILISATION 

UPTO m2 UPTO mz remarks 

( 000 HA) (000 HA.) 


1 


2 


3 


4 


5 


a 


10 11 12 


■ ■■NIL 


317 



















































£>I Dadiir Qfagar Ha ivfi 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 

3. PROJECTS COMPLETED UP TO END OF *X -PLAN PERIOD - MAJOR PR OJECTS 


l >V ’Lkidar %fagar J fai tft 


* 


MJ-C 


MJ-C 


S1- 

NO. 

NAME OF 

PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

basin; river 

DISTRICTS 

BENERTTED 

TYPE 

CCA (COO 1 
HA.| 

PLAN OF 
START 

YEAR / PLAN 

OF 

COMPLETION 

COST jRs. 

CRORE) 

POTENTIAL 
UPTO' 3/02 
fOOO HA) 

UTILISATION 
UPTO 3/02 
fOOO HA ] 

REMARKS 

1 

2 

3 

4 

5 

a 

7 

s 

9 

10 

11 

12 

13 

14 


Damangufiga 

1&72 

2 Mi 

West Flowing 
Kiwi 

Damanganga 

Whole 

Territory 

Storage 

7.04 

EV 

IX 


£,4£ 


IS wiili Gujarat 
and Daman & 
DSu 










Say 

7 













* 





4 PROJECTS COMPLETEO UPTO END OF IX -PLAN PERIOD - MEDIUM PROJECTS 


MD-C 











MD-C 

SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST (RS. 
CRORE) 

BASIN/ RIVER 

DISTRICTS 

BENEFITTED 

— %T' 

PLAN OF 
START 

PLAN!YEAR 

OF 

COMPLETION 

COST (Rs. 
CRORE} 

POTENTIAL CHEATED UPTO' 

3/02 f’OOO HA1 UP1U smi 

1 ( fOOQHA.) 

REMARKS 

1 

2 

3 

4 

5 

5 

7 B 

3 

to 

11 

12 13 

14 


-NIL — 







5. PROJECTS COMPLETED UPTO END Of IX PLAN 

- ERM SCHEMES 





ERM-C 












ERM^C 





NAME OF 
ORIGINAL 
PROJECT 






additional 

ADDITIONAL 


SI- 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

RA^IN/mVFR DIS ™ CTS 
BASIN/RIVER BEN£FfTirE0 

CCAIOOtV 

1 HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs. 
CRORE) 

POTENTIAL 

UFTO* 2102 
[T)DO HA) 

UTILISATION 
UPTO '3/02 
{■000 HA.) 

REMARKS 

f 

2 

3 

4 

5 

G r 

a 9 

10 

If 

12 

13 

14 

15 







.NIL- 





















318 
























































































V 1 }. Tkidar W&p r tfavcii 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


VT: ‘¥jyu f Ha c vfi 


6. ONGOING PROJEC TS OF X FLAM - MAJOR PRO JECT 


MJ’O 


SL r NAME OF 
NO. PROJECT 

1 2 


MJ O 


TEAR OF 
APPROVAL 


APPROVED 

COSTfRs 

CRORE) 


BASIN/ RIVER 


DISTRICTS 

benefitteo 


TYPE 


CCA (000' STARTED IN 
HAT PLAN 


latest 

estimated 

COST (Rs. 
CRORE) 


EXPENDITURE ULTIMATE 
UPTO 3/02 (Rs IRR. 
CRORE) POTENTIAL 


POTENTIAL 
CREATED 
UPTO H 3/02 
('000 HA) 


UTILISATION 
UP TO 3/02 
['000 HA.| 


REMARKS 


3 4 5 


7 a 


9 tO 11 12 13 14 15 


—NIL—— 


7. ONGOING PROJECTS QF X PLAN - MEDIUM PROJECTS 


MO 0 


MD-0 


SL 

NO. 


JMAME OF 
PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

COST(Rs. 

CRORE! 


BASIN/ RIVER 


DISTRICTS 

BENEFITED 


TYPE 


CCA (DOT STARTED IN 
HA.| PLAN 


LATEST 
ESTIMATED 
COST (Rs. 
CRORE 1 


EXPENDITURE ULTIMATE 
UPTG 3/02 [Rs IRR 

CRORE) POTENTIAL 


POTENTIAL” 

CREATED 
UPTO - 3/Q2 
rooo HA1 


UTILISATION 
UPTO “3/02 REMARKS 
(“000 HA} 


1 2 3 4 S 6 7 8 9 10 11 12 13 14 IB 




5 ONGOING PROJECTS OF X PLAN - EKM SCHEMES 


ERM-O 

SL NAME OF 

NO. PROJECT 

1 2 


YEAR OF 
APPROVAL 


APPROVED 

COST 

(Rs. CRORE) 


3 4 


NAME OF 
ORIGINAL 
PROJCT 


BASIN/RIVER 


DISTRICTS 

BENEFITTED 


5 6 7 


ERM O 


STARTED IN 
PLAN 


LATEST 
ESTIMATED 
COST [R%. 
CROfiPI 


EXPENDITURE ADDL. ULT. 
UPTO 3/02 (Rs. IRR, 
CRORE) POTENTIAL 


ADDL. 
POTENTIAL 
CREATED 
UPTO' 3/02 


ADDL. 
UTILISATION 
UPTO i/02 
FOOD HAT 


REMARKS 


55 10 11 12 13 14 


-NIL- 
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VT: ( ttadar ‘A'd^arJftftv/i 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


Vf: •'Lkufar '.K&far'tf'ave.ii 




9 MEW PROJECTS Of X PLAN - MAJOR PROJECTS 


SL 

NO. 

NAME OF 
PROJECT 

TEAR OF 

approval 

APPROVED 

COST 

IRs. CHORE) 

BASIN/ RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA jMO' 
HA,) 

LATEST ESTIMATED COST 
(Rs.CRORE) 

EXPENDITURE UPTO 3/02 (Rs, 
CRORE) 

ULTIMATE IRR POTENTIAL 
('000 HA) 

REMARKS 

1 

2 

3 

4 

5 

a 

7 

S 

9 

10 

11 

12 









MIL_.. .-. 






















10. NEW PROJECTS OF X PLAN ■ MEDIUM PROJECTS 




MD-N 











MD N 

SL 

NO. 

NAME OF 
PROJECT 

YEAR OF 
approval 

APPROVED 

COST(Rs. 

CHORE) 

BASIN/RIVER 

DISTRICTS 

8ENEFITTED 

TYPE 

CCA (000' 
HA,) 

LATEST ESTIMATED COST 
(Rs CRORE) 

EXPENDITURE UPTO 3/02 (Ra. 
CRORE) 

ULTIMATE IRR. POTENTIAL 
( ODD HA) 

REMARKS 

1 

2 

3 

A 

5 

Q 

7 

a 

0 

9 

ID 

11 









_4^HL_ .. 






















11 NEW PROJECTS OF X PLAN ERM SCHEMES 




ERM-N 











ERM N 

SL- 

NO 

name OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

(Rs CRQRE) 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/RIVER 

DISTRICTS 

BENEFITED 


LATEST ESTIMATED COST 
(Rs. CRORE) 

EXPENDITURE UPTO 3/02 [Rs. 
CRORE) 

ULTIMATE IRR POTENTIAL 
( ODD HA) 

REMARKS 

1 

2 

3 

4 

5 

6 

7 


a 

9 

10 

11 


■NIL- 
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SUMMARY SHEET ( UptO End o» IX Plan) 


UTiDAMAN & DIU 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: Th.Ha. 
A PROJECTS TAKEN UP/COMPLETED _ _ 


Taken Up Completed 



Pre-Plan Plan 

Pre Plan 

Plan 

Major 

1* 

- 

r 

Medium 

- 

“ 


ERM 

POTENTIAL CREATED (Til. Ha,} 




Completed 

PrniprK 

Ongoing Projects 


_ . li tflUUW- 

Pot. Created 

UIL P. 

Pot. Created 

Major 

2“ 

- 

- 

Medium 

* 

* 

" 

ERM 

- 

* 

- 

Total 

2* 

0 

0 


Ongoing 


Pre Rian Plan 


C Estim ate/Expenditu re (Rs. crores) 

(Ongoing Projects) _ _ ___ 

Expenditure Upto end of March 2002 

Major - ___I-- 

Medium * _ __I-- 

ERM ~ __"_— 

Total - _ - _I_ 


Interstate Project counted against Gujarat 


Accounted in Gujarat 


321 














































VTi Holman fhu 


Compendium of Major and Medium irrigation Projects upto end of iX Plan 


'iJl' 'Daman -Dm 


1 


□AMAN & DIU 


1. PROJEC TS COM PLETED DUR I NG PRE-PLAN PERIOD ■ MAJOR PROJECTS 


Mj -C (PP)___ _MJ C fPP] 


SL. 

NO 

NAME OF 

PROJECT 

BASING RIVER DISTRICTS 

BA5[N/ RIVER (JENEFlTTED 

TYPE 

CCA 

(000' HA,} 

PLAN OF 
START 

YEAR OF COST (Rs. 

COMPLETION CRGRE) 

POTENTIAL 
UPTO' 3/02 
(■000 HA} 

UTILISATION 

UPTO '3/02 
( 000 HA.) 

REMARKS 

1 

2 

2 4 

5 

6 

7 

B 9 

to 

11 

12 


-MIL- 


2, PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MEDIUM PROJECTS 


* 9 ; ____ - ____ _ MD-Cim 


SL. 

NO 

NAME OF 

PROJECT 


CCA 

HA) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (ft* r 

CRQRE) 

POTENTIAL 
UPTO' 3/02 
r'000 HA) 

UTILISATION 
UPTO $m 
( 000 HA r ) 

REMARKS 

1 

2 

2 4 S 

6 

7 

3 

9 

10 

It 

12 


-NIL— 
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i>J. i/Jtimcin Diu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 

3 PROJECTS COMPLETED UPTO END OF IX -PLAN PERIOD - M AJ OR PROJECTS 


"l/Z: ^Afundn <DiU 


1 


MJ-C 


SL. 

NO. 

NAME Of 
PROJECT 

YEAR OF 
APPROVAL 

approved 

COST 

BASIN/RIVER 

districts 

BENEFITTED 

TYPE 

CCA |00G' 
HA.) 

PLAN OF 
START 

YEAR/PLAN 
OF 

COMPLETION 

1 

2 

3 

4 

5 

6 

7 

a 

9 

10 


Damanganga 



Flowing 

Rivari 

Damanganga 

Whole 

Territory 

Storage 

1.07 

IV 

IX 


MJ-C 

“ potential utilisation 

COST (Rs. UPlO T 3^2 UPTO '3/02 REMARKS 

CRORE ) rooo HAS 1‘OW HAJ 

11 12 13 14 


IS with Gujarat 

2.04 «ndO*martfi 

Qjli 


Say 2 


4. PROJECTS COMPLETED UPTO END 0F IK -PLAN PERI OD - MEDIUM PROJECTS 


M OC 














--—- 

SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

approved 
COST (RS. 
CRORE) 

BASIN/ RIVER 

DISTRICTS 

8ENEFITTED 

TYPE 

CC A {ODO' 
HA.3 

PLAN OF 
start 

PLAN/YEAR 
OF 

COMPLETION 

COST JRs 
CRORE) 

POTENTIAL CREATED UPTO 1 
3/02 (W> MA) 

UTILISATION 
UPTO '3/02 
j'flOO HA ) 

remarks 

1 

? 

3 

4 

5 

6 

7 

B 

9 

IQ 

11 


12 

13 

14 









MIL—*■—— 



























5 PROJECTS COMPLETED UPTO END OF |X PLAN - ERM SCHEMES 





ERM-C 














ERM-C 

SL 

NO. 

NAME OF 
PROJECT 

YEAR Of 

approval 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BASIN/RIVER 

DISTRICTS 
BE REFITTED 

TYPE 

CCA (M0* 
HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST(Rs 
CRORE) 

ADDITIONAL 
POTENTIAL 
UPTO* 3/02 
( 800 HA) 

ADDITIONAL 
UTILISATION 
UPTO '3/02 
COOO HA.) 

REMARKS 

1 

2 

3 

4 

5 

G 

7 

8 

9 

10 

11 

12 

13 

14 

15 


-NIL— 
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%fj: 'Damutt <Diu 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


OT- <Qaman -Vtiu 


6 . ONGOING PROJECTS OF X PLAM - MAJOR PROJECT 


MJ-0 


SL. NAME OF 

NO PROJECT 


1 2 


YEAR OF 
APPROVAL 


APPROVED 

COST{Rs 

CROREJ 


BASING RIVER 


DISTRICTS 

BENEFITED 


TYPE 


NU-Q 


CCA (OM’ STARTED IN 
HA. | PLAN 


LATEST 
ESTIMATED 
COST (Rs. 
CROREJ 


EXPENDITURE ULTIMATE 
UPTO 3/02 (Rs, IRR 
CROREJ POTENTIAL 


POTENTIAL 
CREATED 
UPTO H 3/02 
fCDO HAJ 


UTILISATION 
UPTO '3/02 REMARKS 
(000 HA.J 


3 4 S fi 7 S 9 10 11 12 13 14 15 


-NIL- 


7, ONGOING PROJECTS OF X PLAN - MEDIUM PROJECTS 


MD-0 













MD-0 

SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Rs. 

CROREJ 

DISTRICTS 

BASIN/ RIVER BENE FITTED 

TYPE 

CCA {000' 
HA.) 

STARTED IN 
PLAN 

LATEST 

ESTIMATED 
COST (Rs 
CROREJ 

EXPENDITURE 
UPTO 3/02 {Rs 
CROREJ 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO' 3/02 

roo& hai 

UTILISATION 
UPTO 3/02 
(’000 HA J 

REMARKS 

1 

2 

3 

4 

5 « 

7 

B 

9 

10 

11 

12 

13 

14 

IS 


-NiL- 


6 . ONGOING PROJECTS OF X PLAN - ERM SCHEMES 


ERM-O 


ERM-O 



NAME OF 
PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

COST 

fRs CROREJ 


NAME OF 
ORIGINAL 
PRO JOT 


BASIN/RtVER 


DISTRICTS 

BENEFITTED 


STARTED IN 
PLAN 


LATEST 
ESTIMATED 
COST (Rs. 
CROREI 


EXPENDITURE A DDL. ULT. 
UPTO 3/02 (Rs. IRR. 
CROREJ POTENTIAL 


ADDL. 

POTENTIAL 

created 

UPTO 3/02 


ADDL, 

UTILISATION 
UPTO '3/02 
r'OOO HA.l 


REMARKS 


12 3 4 S 6 7 


10 11 12 13 14 


NIL 
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t^Z.' 'T)uman 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


i Diu 


9 NEW PROJECTS OF X PLAN - MAJOR PROJECTS 


MJ-N 


SL. 

NO- 


NAME OF 
PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

COST 

(Rs CRORE) 
4 


BA SI W RIVER 

5 


districts 

benefitted 


TYPE 

r 


CCA(000 LATEST ESTIMATED COST EXPENDITURE UPTO m2 (Re. ULTIMATE IRR. POTENTIAL REMARKS 
MAJ [Rs. CRORE) CRQRE) ('000 HA) 


-nil^ 


MO-N 


10, NEW PROJECTS OF X PLAN - MEDIUM PROJECTS 


MD-N 


SL, 

NO, 


NAME OF 
PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

COST(Rs. 

CRQREl 


basjnz RIVER 

S 


DISTRICTS 

BENEFITTED 


TYPE 

7 


CCA [000 LATEST ESTIMATED COST EXPENDITURE UPTO 3/02 (Rs, ULTIMATE IRft, POTENTIAL REMARKS 
HA.) (Rs. CRORE) CRORE) fOODNA) 


-NIL™ 


11 NEW PROJECTS OF X PLAN ERM SCHEMES 


ERlfl-N 


ERH-N 

NAME OF 

YEAR OF 

approved 

NAME OF 

DISTRICTS 

LATEST ESTIMATED COST 

EXPENDITURE UPTO 3/02 (Rs. 

ULTIMATE IRR. POTENTIAL fi£MARKS 

SL. 

COST 

ORIGINAL 

GAS IN/RIVER beNEFHTTED 

(RS, CRORE) 

CRORE) 

{'COO HA) 

NO 

PROJECT 

approval 

[Rs. CRORE) 

project 

& 

9 

ID 11 

1 

2 

3 

4 

s 

G 7 


---—- 


--NIL- 
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SUMMARY SHEET ( Upto End of IX Plan) 




STATE: PONDICHERRY 

ULTIMATE IRRIGATION POTENTIAL FROM MAJOR AND MEDIUM IRRIGATION PROJECTS: Th.Ha. 


A PROJECTS TAKEN UP/COMPLETED __ 

Taken Up 

Pre-Plan Plan 

Major 1* 

Medium 

ERM 

B POTENTIAL CREATED (Th. Ha.) 

Completed 

Projects 

Pol. Created 

Major 7 

Medium 

ERM - _ 

Total 7 


Completed 
Pre Plan Plan 

r 


Ongoing Projects 
lilt. P. Pot, Created 


Ongoing 

Pre Plan Plan 


C Estimate/Expenditure (Rs. crores) 

(Ongoing Projects) __ 

LEC Expenditure Upto end of March 2002 

Major - ^_ 

Medium - '_ 

ERM _ - -_ 

Total 


Interstate Project counted against Tamflnadu 


327 



































1 


V'T: {[-\7ndu~f\i*TTy 


Compendium of Major and Medium Irrigation Projects uptoend of IX Plan 


OT: 'PiiwftclietTy 


PONDICHERRY 


1 . PRQJ ECTS COMPLETED D URING PRE-PLAN PERtOP - MAJOR PROJECTS 


MJ-C(PF) 


rnJ ■ L j, 

SL. 

NO. 

NAME OF 

PROJECT 

BASING 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA 

(DOtF HA,} 

PLAN OF 

START 

YEAR OF 
COMPLETION 

COST (Rs 

CRORE) 

POTENTIAL 
UPTO J 3/02 
( 000 HAj 

UTILISATION 
UPTO 3/02 
fOCO HA ( 

REMARKS 

1 

2 

3 

A 

5 

6 

7 

0 

9 

10 

11 

12 


Cauvcry Delta 
System (Karakal 
Canals l 


Cautery 


7.00 


7,00 


IS With 
Tamllnachj 


Say 


J PROJECTS COMPLETED DURING PRE PLAN PERIOD MEDIUM PROJECTS 


MD -C (PP) 


MD -CjPP) 


SL. 

NO 


NAME OF 
PROJECT 


BAS IN I 
RIVER 


DISTRICTS 

BENE FITTED 


TYPE 

5 


CCA PLAN OF YEAR Of COST (Rs. 
(000 1 HA.j START COMPLETION CRORE) 


POTENTIAL UTILISATION 
UPTO' 31*02 UPTO'3/02 REMARKS 

('000 HA} ('000 HA.} 

10 11 12 


329 



































































't/I: ‘i'ltmficiu-ny 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


VE <&&v£cfcrry 


3 PROJECTS COMPLETED UPTO END OF IX -PUN PERIOD • MAJOR PROJECTS 


MJ-C 


MJ-C 


SL- 

NO, 

NAME OF 
PROJECT 

TEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000* 
HA.) 

PLAN OF 
START 

YEAR / PLAN 

OF 

COMPLETION 

COST [Ra. 
CRORE) 

POTENTIAL 
UPTO’ 3/02 
fQOO HAJ 

UTILISATION 
UPTO *3/02 
( 000 HA.) 

REMARKS 

f 

2 

3 

4 

s 

6 

7 

B 

9 

10 

11 

12 

13 

14 









. _nil — 

























4. PROJECTS COMPLETED 

UPTO END OF IX PLAN PERIOD - MEDIUM PROJECTS 




MD-C 













MD*C 

SL. 

HO 

NAME OF 

project 

YEAR OF 
APPROVAL 

approved 

COST IRS. 
CRORE) 

BASIN/ 

RIVER 

DISTRICTS 
BENE FITTED 

TYPE 

CCA (000* 
HA.) 

PLAN OF 
START 

PLAN/ YEAR 
OF 

COMPLETION 

COST (Rs. 
CRORE) 

POTENTIAL CREATED UPTO 1 
3/82 ( 000 HA) 

UTILISATION 
UPTO '3J02 
I'OOO HA.) 

REMARKS 

1 

2 

3 

A 

$ 

6 

7 

a 

9 

10 

11 

12 

13 

14 









—NIL—— 

























5 PROJECTS COMPLETED UPTO END OF IX PLAN ■ ERM SCHEMES 

















EflM-C 

SL. 

MO, 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 

project 

BASIN/RIVER 

DISTRICTS 

BENEFITED 

TYPE 

CCA ( 000 * 
HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

ADDITIONAL 
COST (fts POTENTIAL 

CRORE) UPTO' 3/02 

FOOD HA) 

ADDITIONAL 
UTILISATION 
UPTO r 3/02 
( 000 HA.) 

REMARKS 

1 

2 

3 

4 

5 

S 

7 

£ 

9 

10 

11 

12 13 

14 

15 









,. T _nil.. 
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Vl: PiTjufidteny 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


'UJ •■Poriduri&rry 


1. PROJECTS COMPLETED DURING PRE-PLAN PERIOD - MAJOR PROJECT^ 


MJ - C {PP) 


MJ C (PP) 

$L NAME OF 

NO- PROJECT 

BASIN/ 

RIVER 

districts 

BENEFITED 

TYPE 

CCA 

(000' HA.) 

PLAN OF 
START 

YEAR OF 
COMPLETION 

COST (Rs 

CRORE) 

POTENTIAL 

UP TO" 3J02 
( 000 HA} 

UTILISATION 

UPTO 'M2 
{ 000 HA.) 

REMARKS 

1 2 

3 

4 

5 

G 

7 

B 

9 

10 

11 

12 

Cau verv Delta 

System (Karakal 

Canals) 

Csuvery 


Diversion 





7 00 

7,00 

IS with 
Tamllnady 






_ 

Say 

7 

7 

--- 


2. PROJECTS COMPLETED CURING PRE-PLAN PERIOD MEDIUM PROJECTS 


MO -C (PP) 


MD-C(PP) 

SL- NAME OF 

NO PROJECT 

1 t 


BASIN/ 

RtVER 

0 

DISTRICTS 

BENEFITTED 

4 

TYPE 

fi 

CCA 

{000' HA.) 

€ 

plan of 

START 

7 

YEAR OF 
COMPLETION 

3 

COST (RS. 

CRORE] 

9 


POTENTIAL 

UPTO 6 3/Q2 
I'QOO HA} 

10 

UTILISATION 

UPTO 3/02 REMARKS 
{ 000 HA.) 

11 12 







-MIL-- 

_ 

M .. . 

—__ 

— 
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1*1 ftmdicfkny 


Compenctium of Major and Medium Irrigation Projects upto end of IX Plan 


lAZ: Fnrufirfuny 


3. PRO JECTS C OMPLETEQ UFTQ END OF IX PLAN PERIOD - MA JOR PROJECTS 


m-c MJC 


SL 

NO 

NAME OF 

PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

BASIN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000' 
HA) 

PLAN OF 
START 

YEAR i PLAN 

OF 

COMPLETION 

COST (Rs. 
CRQRE) 


POTENTIAL 
UPTO 3/02 
( 000 HA) 

UTILISATION 
UPTO -3102 
fOOD HA,) 

REMARKS 

1 

2 

3 

4 

5 


7 

3 

9 

10 

11 


12 

ta 

14 


--NIL™ 







4 PROJECTS COMPLETED 

UPTO END OF IX PLAN PERIOD - MEDIUM PROJECTS 





MD-C 














MD-C 

SL. 

NO, 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 
COST [RS 
CRORE) 

□ AS IN/ 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000' 
HA.| 

PLAN OF 
START 

PLAN/YEAR 

OF 

COMPLETION 

COST [Rs, 
CRORE) 

POTENTIAL CREATED UPTO' 
3/02 < 000 HA) 

UTILISATION 
UPTO 3/02 

vm HA.) 

REMARKS 

1 

£ 

3 

4 

5 

e 

7 

a 

9 

10 

11 


13 

13 

14 









__^IL- —— 



























5. PROJECTS COMPLETED UPTO END OF IX PLAN - ERM SCHEMES 





ERM-C 














ERM-C 

SL. 

NO 

NAME OF 
PROJECT 

YEAR OF 

APPROVAL 

APPROVED 

COST 

NAME OF 
ORIGINAL 
PROJECT 

BAS IN/RIVE ft 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000' 
HA.) 

PLAN OF 

START 

YEAR OF 

COMPLETION 

COST (Rs 
CRORE) 

ADDITIONAL 
POTENTIAL 
UPTO' 3/02 
{'GOO HA) 

ADDITIONAL 

UTILISATION 

UPTO 

{■000 HA.) 

REMARKS 

1 

2 

3 

4 

6 

fi 

7 

0 

9 

10 

11 

T2 

13 

14 

15 









_ML 
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t/T: ifonutfcffcfty 


Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


'&T: ■Jkndiciufty 


1 


& O NGOING PROJECTS OF X FLAN - MAJO R PROJECT 


MJ-0 


SL. 

MO. 

NAME OF 
project 

YEAR OF 
APPROVAL 

APPROVED 

COSTfRs. 

CROftE) 

basin; 

RIVER 

DISTRICTS 
BENE FITTED 

TYPE 

CCA <000' 
HA_) 

STARTED IN 
PLAN 

LATEST 
ESTIMATED 
COST (fts. 
CROREJ 

EXPENDITURE 
UPTO 3/02 (Rs. 
CHORE) 

ULTIMATE 

IRR, 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO' 3/02 
r000 HA) 

UTILISATION 
UPTO '3/02 
( 000 HA) 

REMARKS 

1 


3 

4 

5 

6 

7 

6 

9 

ID 

11 

12 

13 

14 

15 









_Nil-- 




























7. ONGOING PROJECTS OF X PLAN * MEDIUM PROJECTS 






MD-O 














MM 

SL. 

MO. 

NAME OF 

PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST(Rs 

CROREf 

basin; 

RIVER 

DISTRICTS 

BENEFITTED 

TYPE 

CCA (000" 
HA.) 

STARTED IN 
PLAN 

latest 

ESTIMATED 

COST {Rs. 
CROHEI 

EXPENDITURE 
UPTO 3/02 {Re. 
CRORE} 

ULTIMATE 

IRR. 

POTENTIAL 

POTENTIAL 
CREATED 
UPTO r 3/02 
FOOD HAT 

UTILISATION 
UPTO 3/02 
{■000 HA } 

REMARKS 

1 

3 

3 

4 

S 

$ 

7 

a 

9 

10 

11 

12 

13 

14 

IS 









NIL- -- 




























B. ONGOING PROJECTS OF X PLAN 

mm schemes 






ERM-O 












ERM-O 

SL. 

NO. 

NAME OF 
PROJECT 

YEAR OF 
APPROVAL 

APPROVED 

COST 

{Rs. CHORE) 

NAME OF 
ORIGINAL 

PROJCT 

basin;river msTRICTS 
basin;river BENenTTED 

LATEST 

STARTED IN ESTIMATED 
FLAN COSTAS. 

CROP El 

expenditure 

UPTO 3/02 (Rs. 
CRORE} 

ADDL. ULT. 

IRR. 

POTENTIAL 

ADDL 

POTENTIAL 

CREATED 

UPTO' 3JQ2 

ADDL 

UTILISATION 
UPTO 3/02 

rooo HA l 

REMARKS 

1 

1 

3 

4 

S 

6 7 

a 

a 

10 

11 

12 

13 

14 







NIL- 
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Compendium of Major and Medium Irrigation Projects upto end of IX Plan 


V7: Pifwhcfany 


1 


MJ-N 


SL- NAME OF 

NO. PROJECT 


YEAR OF 
APPROVAL 


approved 

COST 

[Rs. CROREV 


1 


2 3 4 


m-H 


SL. 

NO 


NAME OF 
PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

COST{Rs. 

CRQRE} 


7 


4 


ERM-N 


SL- NAME OF 

NO. PROJECT 


YEAR OF 
APPROVAL 


APPROVED 

COST 

[Rs CROREj 


1 7 


3 A 


|_NEW P ROJECTS OF X PLAN . MAJOR P ROJECTS 


MJ N 


basin; 

RIVER 

districts 

BENEFITED 

TYPE 

CCA (000“ 
HA.) 

LATEST ESTIMATED COST 
[Rs CRQRE) 

EXPENDITURE UPTO 3/02 |Rs. 
CRQRE) 

ULTIMATE IRR POTENTIAL 
[ 000 HA) 

REMARKS 

5 

6 

7 

8 

9 

10 

11 

12 





nil____ 

• 













in MFW PROJECTS OF X PLAN - MEDIUM PROJECTS 











MD-N 

basin; 

RIVER 

DISTRICTS 

BENEFETTED 

TYPE 

CCA {000- 
HA.} 

LATEST ESTIMATED COST 
(Rs CRQRE} 

EXPENDITURE UPTO 3*02 {Rs. 
CRQRE) 

ULTIMATE IRR POTENTIAL 
f000 HA) 

REMARKS 

5 

6 

7 

8 

8 

$ 

10 

11 





_tlH - — 














11. NEW PROJECTS OF X PLAN ■ ERM SCHEMES 











ERM-N 

NAME OF 
ORIGINAL 
PROJECT 

S 

BAS EN DRIVER 

6 

DISTRICTS 

BENEEITTEO 

7 


LATEST ESTIMATED COST 
[Rs. CRQRE) 

8 

EXPENDITURE UPTO 3rt)2 <Rs, 
CRQRE) 

9 

ULTIMATE IRR POTENTIAL 
('000 HA) 

10 

REMARKS 

11 
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